CITY OF FAIRFIELD 


RESOLUTION NO. 2016 -196 

RESOLUTION OF THE CITY COUNCIL APPROVING THE PLANS AND 
SPECIFICATIONS, RELIEVING CON-QUEST CONTRACTORS, INC. OF ITS BID, 
AND AWARDING A CONTRACT TO CRATUS INC. FOR THE EAST-WEST 36-INCH 
WATER TRANSMISSION PIPELINE SEGMENT 5C PROJECT 

WHEREAS, the bid opening for the East-West 36-inch Water Transmission Pipeline 
Segment 5C Project took place on June 24, 2016; and 

WHEREAS, Con-Quest Contractors, Inc. submitted the apparent low bid but requested 
withdrawal of bid without the loss of bid security and demonstrated its eligibility for such 
relief pursuant to Public Contract Code Section 5103; and 

WHEREAS, Cratus, Inc. submitted the next lowest responsive bid and is the lowest 
responsive and responsible bidder; and 

WHEREAS, the City Council is the awarding authority for the City of Fairfield and has 
the authority to determine minor irregularities and relieve a bidder of its bid with or 
without loss of bid security under the California Public Code Section 5101 .b. 

NOW, THEREFORE, THE COUNCIL OF THE CITY OF FAIRFIELD HEREBY 
RESOLVES: 

Section 1. The plans and specifications for the East-West 36-inch Water Transmission 
Pipeline Segment 5C Project are hereby approved. 

Section 2. The City Manager is directed to enter into a contract with Cratus, Inc. for the 
East-West 36-inch Water Transmission Pipeline Segment 5C Project in the amount of 
$4,270,968.20. 

Section 3. Con-Quest Contractors, Inc. is relieved of its obligation to perform work 
related to the project for the bid amount without forfeiture of bid security. 

Section 4. The City Manager is authorized to enter into an escrow agreement for 
security deposits in lieu of retention for said contract, if necessary. 

Section 5. The City Manager is hereby authorized to implement the above-mentioned 
contract and escrow agreement. 
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PASSED AND ADOPTED this 19*^ day of July 2016, by the following vote: 


AYES: 

NOES: 

ABSENT: 

ABSTAIN: 


COUNCILMEMBERS: PRICE/TIMM/BERTANI/MOYA/ACCARO 


COUNCILMEMBERS: 

COUNCILMEMBERS: 

COUNCILMEMBERS: 


NONE 

NONE 

NONE 



CITY CLERK 
pw 




ARTICLES OF AGREEMENT 


THIS AGREEMENT, made on the day o f tS . 2016, by and between CITY OF 

FAIRFIELD, party of the first part, hereinafter called the CITY, and Cratus Inc., party of the 
second part, hereinafter called the CONTRACTOR. 

It is understood Engineer representing the CITY shall be the City Engineer of Fairfield, acting 
directly or through properly authorized agents. 

WITNESSETH, that the CONTRACTOR and the CITY, for the consideration hereinafter named, 
agree as follows; 

I. SCOPE OF WORK 

The CONTRACTOR hereby agrees to furnish all of the materials and all of the equipment and 
iabor necessary and to perform all of the work shown on the pians and described in the 
specifications for the project entitled; 

EAST-WEST WATER TRANSMISSION PIPELINE 

SEGMENT SC 

all in accordance with the requirements and provisions of the following Documents which are 
hereby made a part of this Agreement; 

a. Plans prepared for same by Creeqan + D’Angelo _ 

numbered Cl - C-19 _ 

and dated 4/13/2016 _ 

b. Advertisement for Bids. 

c. The Accepted Bid, dated June 20. 2016 

d. Instructions to Bidders. 

e. Specifications consisting of; 

1) Special Provisions. 

2) City of Fairfield Standard Details and Specifications, 2016 edition. 

3) Standard Specifications issued by State of California, Department of 
Transportation. Division of Highways, dated July, 2006. 

f. Performance Bond, dated_ ?/ 7 - 2016. 

g. Labor and Material Bond, dated *?/ 2 — _, 2016. 

All of said documents are intended to cooperate so that any work called for in one and not 
mentioned in another, or vice versa, is to be executed and performed the same as if mentioned 
in all of said documents. Said documents, comprising the complete Contract, are sometimes 
hereinafter referred to as the Contract Documents. Should there be any conflict between the 
terms of this instrument and the bid or proposal of CONTRACTOR or any of the other Contract 
Documents, this instrument shall control. 
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II. TIME OF COMPLETION 

a. The work to be completed under this Contract shall be commenced upon written 
notice to proceed. 

b. The work shall be completed within 200 working days after the date of written 
notice to proceed. 

c. Failure to complete the work within the number of days stated in this Article, 
including extension granted thereto as determined by the Engineer, shall entitle 
the City to deduct from the monies due to the CONTRACTOR as "Liquidated 
Damages" (LDs) an amount equal to One Thousand Dollars ($1000) for each 
calendar day or fraction thereof that expires after the time specified herein of the 
Contractor to complete the work and the facility or improvements are useable for 
its intended use. LDs shall apply cumulatively and shall be presume to be 
damages suffered by the City resulting from delay in the completion of work. 

d. Liquidated Damages for delay in completion of work shall only cover 
administrative, overhead, general loss of public use damages, interest on bonds 
and lost revenues when applicable, suffered by the City as a result of delay. LDs 
shall not cover the cost to complete the work, damages resulting for defective 
work, costs of substitute facilities, or damages suffered by others who seek to 
recover their damages for the City (for example, delay claims from other 
contractors, sub-contractors, tenants, or third-parties, and defense costs thereof. 

III. CONTRACT SUM 

a. The CITY shall pay to the CONTRACTOR for the performance of the Contract 
the amounts determined for the total number of each of the following units of 
work completed at the unit price stated thereafter. The number of units contained 
in the attached schedule is approximate only, and the final payment shall be 
made for the actual number of units that are incorporated in or made necessary 
by the work covered by the Contract. 

b. Extra work not included in Article I, but authorized after the date of the Contract 
that cannot be classified as coming under any of the Contract units, may be done 
at mutually agreed-upon unit prices, or on a lump sum basis, or under the 
provisions of Section 9 of the City of Fairfield Standard Specifications and Details 
General Provisions. 
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EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


BID SCHEDULE 


Item 

No. 

M&P 

Section 

Item of Work 

Unit 

Est. Qty 

Unit 

Price 

Total 

Price 

1 

200 

Mobilization 

LS 

1 

$175,000.00 

$175,000.00 

2 

201 

Erosion Control and SWPPP 

LS 

1 

$20,000.00 

$20,000.00 

3 

202 

Traffic Control 

LS 

1 

$50,000.00 

$50,000.00 

4 

203 

Utility Trenching and Backfill (36-inch Water 
Transmission Pipeline Only) 

LF 

3,793 

$280.00 

$1,062,040.00 

5 

204 

Shoring 

LS 

1 

$50,000.00 

$50,000.00 

6 

205 

54-jnch Steel Casing (Bore and Jack) 

LF 

167 

$2,500.00 

$417,500.00 

7 

206 

36-inch Water Transmission Pipeline 

LF 

3,960 

$220.00 

$871,200.00 

8 

207 

36-inch Butterfly Valve 

EA 

1 

$17,500.00 

$17,500.00 

9 

208 

8-inch Combination Air Valve 

EA 

3 

$15,000.00 

$45,000.00 

10 

209 

8-inch Blow-Off Assembly and Cover 

EA 

3 

$12,500.00 

$37,500.00 

11 

210 

Restrain Existing 12" SSWA Waterline 

EA 

5 

$1,000.00 

$5,000.00 

12 

211 

Access Manhole 

EA 

3 

$15,000.00 

$45,000.00 

13 

212 

Cathodic Protection 

LS 

1 

$50,000.00 

$50,000.00 

14 

213 

Testing and Sanitizing of Water Piping 

System 

LS 

1 

$20,000.00 

$20,000.00 

15 

214 

30-inch Storm Drain Piping 

LF 

2,302 

$385.00 

$886,270.00 

16 

214 

18-inch Storm Drain Piping 

LF 

32 

$500.00 

$16,000.00 

17 

215 

Storm Drain Manhole 

EA 

6 

$8,000.00 

$48,000.00 

18 

216 

Roadway Junction Box 

EA 

1 

$10,000.00 

$10,000.00 

19 

216 

Off Roadway Junction Box 

EA 

1 

$10,000.00 

$10,000.00 

20 

216 

Rock Rip Rap 

CY 

14 

$400.00 

$5,600.00 

21 

217 

Cold Plane Asphalt Concrete Pavement 

LF 

1,310 

$9.00 

$11,790.00 

22 

218 

Base Failure Repair 

CY 

315 

$267.50 

$84,262.50 

23 

219 

Pavement Reinforcing Fabric 

SY 

9,100 

$4.02 

$36,582.00 

24 

220 

Asphalt Concrete Overlay 

TN 

1,930 

$116.00 

$223,880.00 

25 

221 

Adjust Manholes To Grade 

EA 

4 

$4.00 

$16.00 

26 

221 

Adjust Valve Boxes To Grade 

EA 

10 

$10.00 

$100.00 

27 

222 

Traffic Striping 

LS 

1 

$25,000.00 

$25,000.00 
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Item 

No. 

M&P 

Section 

Item of Work 


Est. Qty 

Unit 

Price 

Total 

Price 

($) 

28 

223 

Shoulder Backing 


4,046 

$4.95 


29 

224 

Remove and Restore Picket Fence 

LF 

200 

$15.00 

$3,000.00 

30 

225 

Temporary Access Class 2 AB 

TN 

300 

$40,00 

$12,000.00 

31 

226 

Temporary Access Geotextile Fabric 

SY 

900 

$3.00 

$2,700.00 

32 

227 

Restore Turf with Sod 

_ 

SY 

500 

$20.00 

$10,000.00 


Total Bid Price $4.270.968.20 


ARTICLES OF AGREEMENT 
A-4 





IV. PROHIBITED INTERESTS 

No employee of the City of Fairfield shall have any direct financial interest in this contract. 
This contract shall be voidable at the option of the City if this provision is violated. 

V. WORKERS' COMPENSATION Contractor hereby certifies that Contractor is aware of the 
provisions of Section 3700 of the Labor Code which require every employer to be insured 
against liability for workers' compensation or to undertake self-insurance in accordance with 
the provisions of that Code, and that Contractor will comply with such provisions before 
commencing the performance of the work of this contract. 

IN WITNESS WHEREOF, the parties have executed this Agreement the day and year first above 
written. 


WITNESS: 


CITY OF FAIRFIELD 






Licensed in accordance with an act providing for the 
registration of contractors. 

Contractor’s License: 


a. Class: 

A & C34 


b. Number: 

987888 


c. Expiration Date: 

10/31/2017 


FEI Number: 

46-3636829 
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Bond#651750P 
Premium: $36,820.00 


PERFORMANCE BOND 

KNOW ALL PERSONS BY THESE PRESENTS that: 

WHEREAS the City of Fairfield ("City”) has awarded to Cratus, Inc. 

945 Taraval Street, #302 

San Francisco, CA 94116 _ 

(Name and address of Contractor) 

(“Contractor”) a contract (the “Contract”) for the work described as foliows: 

EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


WHEREAS, Contractor is required under the terms of the Contract to furnish a bond for the 
faithful performance of the Contract. 

NOW, THEREFORE, we, the undersigned Contractor, as Principal, and_ 

Developers Surety and Indemnity Company 

17771 Cowan, Irvine, CA 92614 _^ 

(Name and address of Surety) 

(“Surety") a duly admitted surety insurer under the laws of the State of California, as Surety, are 
held and firmly bound unto City in the penal sum of Four Million Two Hundred Seventy _ 

Thousand Nine Hundred Sixty Eight dollars and Twenty Cents _ 

Dollars ($ 4,270,968.20 _), this amount being not less than 

one hundred percent (100%) of the total contract price, in lawful money of the United States of 
America, for the payment of which sum well and truly to be made, we bind ourselves, our heirs, 
executors, administrators, successors, and assigns, jointly and severally, firmly by these 
presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded Contractor, 
his, her or its heirs, executors, administrators, successors or assigns, shall in all things stand to 
and abide by, and well and truly keep and perform all the undertakings, terms, covenants, 
conditions and agreements in the Contract and any alteration thereof made as therein provided, 
on the Contractor's part to be kept and performed, all within the time and in the manner therein 
specified, and in all respects according to their true intent and meaning, and shall indemnify and 
hold harmless City, its officers, agents, and others as therein provided, then this obligation shall 
become null and void; otherwise, it shall be and remain in fuil force and effect. 

In case suit is brought upon this bond. Surety further agrees to pay all court costs and 
reasonable attorneys' fees in an amount fixed by the court. 

FURTHER, the Surety, for value received, hereby stipulates and agrees that no change, 
extension of time, alteration, addition or modification to the terms of the Contract, or of the work 
to be performed ttiereunder, or the specifications for the same, shall in any way affect its 
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obligations under this bond, and it does hereby waive notice of any such change, extension of 
time, alteration, addition, or modification to the terms of the Contract or to the work or to the 
specifications thereunder. Surety hereby waives the provisions of California Civil Code §§ 2845 
and 2849. City is the principal beneficiary of this bond and has all rights of a party hereto. 

IN WITNESS WHEREOF, two (2) identical counterparts of this instrument, each of which shall 
for all purposes be deemed an original hereof, have been duly executed by Contractor and 
Surety, on the date set forth below, the name of each corporate party being hereto affixed and 
these presents duly signed by its undersigned representative(s) pursuant to authority of its 
governing body. 

Dated. 2nd, 2016 


“Contractor” 


“Surety” 



By: 


Title 


Developers Surety and Indemnity Company 



Title 


(Seal) (Seal) 

Note: This bond must be executed and dated, all signaUires must be notarized, and evidence of the authority 
of any person signing as attomeynn-fact must be attached. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


A notary public or other officer connpleting this certificate verifies only the 
identity of the individual who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or validity of that document. 


State of California 
County of Contra Costa 

On 8/2/16 before me, Amy Gregory. Notary Public , personally 

appeared Brad Bahl who proyed to me on the basis of satisfactory 
eyidence to be the person(s) whose name(s) is/are subscribed to the 
within instrument and acknowledged to me that he/she/they 
executed the same in his/her/their authorized capacity(ies), and that 
by his/her/their signature(s) on the instrument the person(s), or the 
entity upon behalf of which the person(s) acted, executed the 
instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of 
California that the foregoing paragraph is true and correct. 

WITNESS my hand and official seal. 


(seal) 



I 


AMY GREGORY 
Notary Public - California 
Contra Costa County * 

Commission # 2071443 j 

My Comm. Expires Jun 14, 20181 







CALIFORNIA ALL-PURPOSE-ACKNOWLEDGMENT 


A notary public or other officer completing this certificate verifies only the identity of the 
individual who signed the document, to which this certificate is attached, and not the 
trustfulness, accuracy, or validity of that document. 


State of California ) 

County o f c \ ) 

On before me,_. Date 

Here Insert Name and Title of the Officer c 

Personally appeared _ 

_Name(s) of Signer(s) 


Who proved to me on the basis of satisfactory evidence to be the person{s) whose name(s) 
is/are subscribed to the within instrument and acknowledgment to me that he/she/they executed 
the same in his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the 
instrument the person(s), or the entity upon behalf of which the person(s) acted, executed the 
instrument. 



DANNY CASTRO 
Commission # 2032100 
Notary Public - California 
San Mateo County 
My Commi. Expires Jul 2, 2017 


I certify under PENALTY OF PERJURY under 
the laws of the State of California that the 
foregoing paragraph is true and correct. 


WITNESS 

Signature 


official seal. 



Signature of Notary^ublic 


Place Notary Seal Above 


• OPTIONAL^ 


Though this section is optional, completing this information can deter alteration of the document 
or fraudulent reattachment of this fyrm to an unintended document. 

Description of Attached Doi^ment ^ 

Titie or Type of Document: _Document Date: 2 ^J 

Number of Pages:_ ti—ki-■ ai- "^3 


_Signer(s) Other Than Named Above: 
Capacity(ies) Claimed by Si gq er(s) 

Signer’s Name: Signer’s Name: 


oigrier s iName; -r Signer s Name:_ 

^ Corporate Officer - Title(s): J Corporate Officer-Titie{s): 


J Partner - A Limited A General 
J Individual A Attorney in Fact 

J Trustee A Guardian or Conservator 

J Other:_ 

Signer Is Representing: 


J Partner - A Limited A General 
J Individual A Attorney in Fact 
J Trustee A G ua rd ian or Conservator 

J Other:_ 

Signer Is Representing:_ 
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Bond #651750? 

Premium: Included in Performance Bond 


PAYMENT BOND 
(LABOR AND MATERIALS) 

KNOW ALL PERSONS BY THESE PRESENTS that: 

WHEREAS the City of Fairfield (“City”) has awarded to Cratus, Inc. 

945 Taraval Street, #302 

San Francisco, CA 94116 

(Name and address of Contractor) 

(“Contractor”), a contract (the “Contract”) for the work described as follows: 

EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


WHEREAS, Contractor is required under the terms of the Contract and the California Civil 
Code to secure the payment of claims of laborers, mechanics, material men, and other persons 
as provided by iaw. 


NOW, THEREFORE, we, the undersigned Contractor, as Principal, and 

Developers Surety and Indemnity Company _ 

17771 Cowan, Irvine, CA 92614 


(Name and address of Surety) 

(“Surety”) a duly admitted surety insurer under the laws of the State of California, as Surety, are 
heid and firmly bound unto City in the penal sum of Four Million Two Hundred Seventy _ 

Thousand Nine Hundred Sixty Eight dollars and Twenty Cents 

Dollars ($ 4,270,968.20 _), this amount being not less than one hundred 

percent (100%) of the total contract price, in lawful money of the United States of America, for 
the payment of which sum well and truly to be made, we bind ourselves, our heirs, executors, 
administrators, successors, and assigns, jointly and severally, firmly by these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded Contractor, his, 
her or its heirs, executors, administrators, successors or assigns, or subcontractors shall fail to 
pay any of the persons named in Section 3181 of the California Civil Code, or any amounts due 
under the Unemployment Insurance Code with respect to work or labor performed under the 
Contract, or for any amounts required to be deducted, withheld, and paid over to the Employment 
Development Department from the wages of employees of the Contractor and subcontractors 
pursuant to Section 13020 of the Unemployment Insurance Code, with respect to work or labor 
performed under the Contract, the Surety will pay for the same in an amount not exceeding the 
penal sum specified in this bond; othenwise, this obligation shall become null and void. 

This bond shall inure to the benefit of any of the persons named in Section 3181 of the 
California Civil Code so as to give a right of action to such persons or their assigns in any suit 
brought upon the bond. In case suit is brought upon this bond. Surety further agrees to pay all 
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court costs and reasonable attorneys' fees in an amount fixed by the court. 

FURTHER, the Surety, for value received, hereby stipulates and agrees that no change, 
extension of time, alteration, addition or modification to the terms of the Contract, or of the work 
to be performed thereunder, or the specifications for the same, shall in any way affect its 
obligations under this bond, and it does hereby waive notice of any such change, extension of 
time, alteration, addition, or modification to the terms of the Contract or to the work or to the 
specifications thereunder. Surety hereby waives the provisions of California Civil Code §§ 2845 
and 2849. 

IN WITNESS WHEREOF, two (2) identical counterparts of this instrument, each of which shall 
for ail purposes be deemed an original hereof, have been duly executed by Contractor and 
Surety, on the date set forth below, the name of each corporate party being hereto affixed and 
these presents duly signed by its undersigned representative(s) pursuant to authority of its 
governing body. 


Dated: 


August 2nd, 2016 


“Contractor” 

Cratus, Inc. 

■' 

-- - 

... . _ 

“Surety” 

Developers Surety and Indemnity Company 

By: 

I __J 

I 

I I 


Title 

Title ' 

By: 


^y- Brad Bahl, Attorney-in-Fact 


Title 

Title 


(Seal) (Seal) 

Note: This bond must be executed and dated, all signatures must be notarized, and evidence of the authority 

of any person signing as attomey-ln-fact must be attached. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


A notary public or other officer completing this certificate verifies only the 
identity of the individual who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or validity of that document. 


State of California 
County of Contra Costa 

On 8/2/16 before me, Amy Gregory. Notary Public , personally 

appeared Brad Bahl \yho proyed to me on the basis of satisfactory 
eyidence to be the person(s) whose name(s) is/are subscribed to the 
within instrument and acknowledged to me that he/she/they 
executed the same In his/her/their authorized capacity(les), and that 
by his/her/their signature(s) on the instrument the person(s), or the 
entity upon behalf of which the person(s) acted, executed the 
instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of 
California that the foregoing paragraph is true and correct. 

WITNESS my hand and official seal. 


(seal) 


Signature 






AMYGRESORY > 
Notary Public - California t 
Contra Costa County 1 
^ Commission # 2071443 | 

My Comm. Expires Jun 14,20181 





POWER OF ATTORNEY FOR 
DEVELOPERS SURETY AND INDEMNITY COMPANY 
INDEMNITY COMPANY OF CALIFORNIA 

PO Box 19725, IRVINE, CA 92623 (949) 263-3300 

KNOW ALL BY THESE PRESENTS that except as expressly limited, DEVELOPERS SURETY AND INDEMNITY COMPANY and INDEMNITY COMPANY OF CALIFORNIA, do each 
hereby make, constitute and appoint: 

***Brad Bahl, Dennis J. Woodard, Gordon J. Fischer, Dennis Sewell, jointly or severally*** 


as their true and lawful Attomey(s)-in-Fact, to make, execute, deliver and acknowledge, for and on behalf of said corporations, as sureties, bonds, undertakings and contracts of surety¬ 
ship giving and granting unto said Attomey(s)-in-Fact full power and authority to do and to perform every act necessary, requisite or proper to be done in connection therewith as each of 
said corporations could do, but reserving to each of said corporations full power of substitution and revocation, and all of the acts of said Attorney(s)-in-Fact, pursuant to these presents, 
are hereby ratified and confirmed. 


This Power of Attorney is granted and is signed by facsimile under and by authority of the following resolutions adopted by the respective Boards of Directors of DEVELOPERS SURETY 
AND INDEMNITY COMPANY and INDEMNITY COMPANY OF CALIFORNIA, effective as of January 1st, 2008. 

RESOLVED, that a combination of any two of the Chairman of the Board, the President, Executive Vice-President, Senior Vice-President or any Vice President of the 
corporations be, and that each of them hereby is, authorized to execute this Power of Attorney, qualifying the attorney(s) named in the Power of Attorney to execute, on behalf of the 
corporations, bonds, undertakings and contracts of suretyship; and that the Secretary or any Assistant Secretary of either of the corporations be, and each of them hereby is, authorized 
to attest the execution of any such Power of Attorney; 

RESOLVED, FURTHER, that the signatures of such officers may be affixed to any such Power of Attorney or to any certificate relating thereto by facsimile, and any such 
Power of Attorney or certificate bearing such facsimile signatures shall be valid and binding upon the corporalions when so affixed and in the future with respect to any bond, undertaking 
or contract of suretyship to which it is attached. 


IN WITNESS WHEREOF, DEVELOPERS SURETY AND INDEMNITY COMPANY and INDEMNITY COMPANY OF CALIFORNIA have severally caused these presents to be signed by 
their respective officers and attested by their respective Secretary or Assistant Secretary this November 21, 2013. 


By; 


Daniel Young, Senior Vice-President 


By; 



Mark J. Lansdon, Vice-President 

State of California 
County of Orange 


IS-' OCT. 

ittl loi 

-^o,\ 1 936 

-ir V' 



On . 


November 21,2013 


Date 


before me,, 


Antonio Alvarado, Notary Public 


Here Insert Name and Trtle of the Officer 


personally appeared 


Daniel Young and Mark J. Lansdon 
Name(s) of Signer(s) 


ANTCMO ALVARADO | 
OOm.»2a33SSB I 
INGHARY pmic 

ORANG£CCHJNTV S 



Place Notary Seal Above 


who proved to me on the basis of satisfactory evidence to be the person{s) whose name(s) is/are subscribed to 
the within instrument and acknowledged to me that he/she/they executed the same in his/her/their authorized 
capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity upon behalf of 
which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing paragraph is 
true and correct. 

WITNESS my hand and official seal. 

Signature_ 

Antonio Alvarado, Notary Public 

CERTIFICATE 



The undersigned, as Secretary or Assistant Secretary of DEVELOPERS SURETY AND INDEMNITY COMPANY or INDEMNITY COMPANY OF CALIFORNIA, does hereby 
certify that the foregoing Power of Attorney remains in full force and has not been revoked and, furthermore, that the provisions of the resolutions of the respective Boards of Directors of 
said corporations set forth in the Power of Attorney are in force as of the date of this Certificate. 

This Certificate is executed in the City of Irvine, California, this 2nd day of August , 2016 . 



ID-1380(Rev.11/13) 





CALIFORNIA ALL-PURPOSE-ACKNOWLEDGMENT 


A notary public or other officer completing this certificate verifies only the identity of the 
individual who signed the document, to which this certificate is attached, and not the 
trustfulness, accuracy, or validity of that document. 


State of California _ ) 

County o f \ 

On before me,_, Date , 

Here Inse rt Name and Title of tne Officer 

Personally appeared 

_ Namefk^of Signer(s) ~ 


Who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) 
is/are subscribed to the within instrument and acknowledgment to me that he/she/they executed 
the same in his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the 
instrument the person(s), or the entity upon behalf of which the person(s) acted, executed the 
instrument. 





DANNY CASTRO 
Commission # 2032100 
Notary Public - California 
San Mateo County 
My Comm. Expires Jul 2, 2017 



I certify under PENALTY OF PERJURY under 
the laws of the State of California that the 
foregoing paragraph is true and correct. 


WITNESS 

Signature 


nH and nffirJal seal. 



Signature of Notary 


Place Notary Seal Above 


.OPTIONAL^ 


Though this section is optional, completing this information can deter alteration of the document 
or fraudulent reattachment of this form to an unintended document. 


Description of Attached Dqojment 

Title or Type of Document: 


Number of Pages:. 


.Document Date: 
.Signer(s) Other Than Named Above:_ 


Capacity(ies) Claimed b y Sign er(s) 

Signer’s Name: 

-^*d^orporate Officer - Titlefs): ^; ^ S 
J Partner - A Limited A General 
J Individual A Attorney in Fact 
J Trustee A Guardian or Conservator 
J Other: _ 


Signer’s Name:_ 

J Corporate Officer - Title(s):_ 

j Partner - A Limited A General 
J Individual A Attorney in Fact 
J Trustee A Guardian or Conservator 

J Other: 


Signer Is Representing: 'XLoe- Signer Is Representing: 
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RESOLUTION NO. 2016 -196 


^ CITY Qc- 


RESOLUTION OF THE CITY COUNCIL APPROVING THE PLANS AND 
SPECIFICATIONS, RELIEVING CON-QUEST CONTRACTORS, INC. OF ITS BID, 
AND AWARDING A CONTRACT TO CRATUS INC. FOR THE EAST-WEST 36-INCH 
WATER TRANSMISSION PIPELINE SEGMENT 5C PROJECT 


ilRFfet r. 

SR’S OFFir 


WHEREAS, the bid opening for the East-West 36-inch Water Transmission Pipeline 
Segment 5C Project took place on June 24, 2016; and 

WHEREAS, Con-Quest Contractors, Inc. submitted the apparent low bid but requested 
withdrawal of bid without the loss of bid security and demonstrated its eligibility for such 
relief pursuant to Public Contract Code Section 5103; and 

WHEREAS, Cratus, Inc. submitted the next lowest responsive bid and is the lowest 
responsive and responsible bidder; and 


WHEREAS, the City Council is the awarding authority for the City of Fairfield and has 
the authority to determine minor irregularities and relieve a bidder of its bid with or 
without loss of bid security under the California Public Code Section 5101.b. 

NOW, THEREFORE, THE COUNCIL OF THE CITY OF FAIRFIELD HEREBY 
RESOLVES: 


Section 1. The plans and specifications for the East-West 36-inch Water Transmission 
Pipeline Segment 5C Project are hereby approved. 

Section 2. The City Manager is directed to enter into a contract with Cratus, Inc. for the 
East-West 36-inch Water Transmission Pipeline Segment 5C Project In the amount of 
$4,270,968.20. 


Section 3. Con-Quest Contractors, Inc. is relieved of its obligation to perform work 
related to the project for the bid amount without forfeiture of bid security. 

Section 4. The City Manager is authorized to enter into an escrow agreement for 
security deposits in lieu of retention for said contract, if necessary. 

Section 5. The City Manager is hereby authorized to implement the above-mentioned 
contract and escrow agreement. 






Res. 2016-196 
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PASSED AND ADOPTED this 19*^ day of July 2016, by the following vote: 


AYES: 

NOES: 

ABSENT: 


COUNClLiVIEiVIBERS: PRICE/TIMM/BERTANI/MOYA/ACCARQ 

COUNCILMEMBERS: r40MF 


COUNCILMEMBERS: 


i ’44 'A C 



CITY CLERK 
pw 




Agenda [tem No. 



Agenda Report 


OA iE: Jufyig, 2018 

TO: The Mayor and City Counctf 


rHOsM: David A. White, City Manager 

George R. Hicks, Director of Public Works 
Julie B. Lucido, Assistant Director of Public Works 

SUSJcCT: Resolution of the City Council Approving the Plans and Specifications, 

Relieving Con-Quest Contractors, Inc. ot its Bid, and Awarding a 
Contract to Cratus Inc. for the East-West 30-inch Water Transmission 
Pipeline Segment 5C Project 


RECOiVhVi ENDED ACTION 
Adopt resolution. 


STATEiVIEiMT OF ISSUE 

This resolution approves the plans and specifications for the East-West 36-inch Water 
Transmission Pipeline Segment 5C Project (Railroad Avenue from Sunset Avenue to 
Humphrey Drive), relieves Con-Quest Contractors, Inc. (Con-Quest) of its bid, and 
awards the construction contract in the amount of $4,270,968.20 to Cratus Inc. of San 
Francisco, California. 

OISCUSSIOiM 

The purpose of the East-West 36-inch Water Transmission Pipeline Project is to 
connect the North Bay Regional Water Treatment Plant to the water storage facilities in 
the Cordelia area. The transmission pipeline is being constructed in 11 segments. 
Segments 1, 2, 3, 5A, 5B, 5D and 68 have been completed. This pipeline project will 
add operational flexibility and increase reliability in providing water to the Cordelia area. 
Currently the Cordelia area can only be ser^/ed by the Waterman Water Treatment Plant 
through a single large-diameter transmission main. 
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DATE: 
SUBjtG! 


Ar-’.i: 
■ 'iS'- 


Ida Item Mo, 


Mn I 


hih/ia 9niR 

Resofuuon of ifis City Council Approving the Plans and Specificaiions, 
Relieving Con-Quest contractors, Inc. of its Bid, and Awarding a Contract 
to Cratus inc. for the hast-vVest 36-inch Water Transmission Pipeiiine 


a u H.j iSn iiSSiui 5 iriHill Wifi hIsO glVS tllG City QrS^tSr SOdity tO UtlalZB MOftll SOV' 

Aqueduct (MBA) water supplies. The water supplied throogfi the MBA is onh/ connected 
£G ins Monn say "sgionai Vvater i rsaimsnt infant and tns new transmission pipeline ¥/in 

complete connections to aHovv the transport of water from this plant to all areas within 
thft Hit 




_:j 3 


,y. I ne curren!. puase ui uie usujeCt Will cOiisiiuci approximately 3,900 linearfeei 
of pipeline in Railroad Avenue extending from Sunset Avenue to Humphrey Drive. 




i? -QpS 


On-i 


8.5^ f i s^'~. i '•# i PSi I^3S i'W ii i 


lehs csiimaie 

? .Qs?rs Frarsi 


was 


price Trom $3.,408,670.05 to $5,391,389.00. ms E.ng 
$4,153,000.00. The aoDarent fo¥/ bidder was Con-Ques'^ 

California, Con-Quest requested permission to wfthd.mw the bid on the basis of a 
mistake on bid item 4, ‘^Utilrr/ Trenching and SacldflL” Staff, in consultation with the City 


4:. 


Attorney, reviev/ed tt 


hlH 


_ 

csi lu 


¥/fltidrawsl r 0 qu 0 st, Ths rsqiisst ii¥i 00 te hII of th© 
folfov/ing requirements for bidder's proof of mistake under Public Contract Code Section 

*r* jg _ 


1. uon-Qussi provided evidence tiiat the mistake was made in filling out the bid 
form arsd was not an error in judgement or the result of carelessness in 
inspecting the site or misreading the plans or specifications. 

2. Con-Quest acknowledged the mistake in y/nting; specificaffy toe unit cost for Bid 
item Mo. 4 “Utility Trenching and Backfill” was entered as $2.85 instead of 
$285.00 per lineal foot. 1 he mistake in the unit cost results in a difiersnce in the 
total bid amount of $1,070,194.95. 

- the mistake was given to the City within five working days after the bid 


s\Ir5f3r’_ . . 

3 V 


Inc. submitted the next lowest bid in the amount of $4,270,968.20; 
approximately 3% over the Engineer's Estimate. 


Staff has reviewed all bids for compliance w/ith the bid raqui'rsments and recommends a 
relief of ihe bid tor Con-uiuesi wsuioui sorfesiure ui Did security. Statf furtner 
recommends that the City Council award the contract to Cratus Inc. of San Francisco, 
California. Cratus inc. is appropriately licensed by the Contractors State License Board 
to perform the work. This company has not previously performed work for the City of 
Fairfield. However, they have completed similar projects for Daly City and Pittsburg. 
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Agenda Item No. 



DATE: July 19, 2016 

SUBJECT: Resolution of the City Council Approving the Plans and Specifications, 
Relieving Con-Quest Contractors, Inc. of its Bid, and Awarding a Contract 
to Cratus Inc. for the East-West 36-inch Water Transmission Pipeline 
Segment 5C Project 


FINANCIAL IMPACT 

The construction authorization for this project will be $4,698,065.02, which is the bid 
amount plus a 10% contingency. The project is budgeted in the Water improvements 
Fund Budget (462) and will expend Water Enterprise Capital Funds. 

PUBLIC CQNTACT/ADVISORY BODY RECOMfeiEjHfOATlQN 

A notice inviting bids for this project was advertised twice in the Daily Republic 
newspaper. In addition, the staff mailed a notice of the project and/or a complete bid 
package to a total of 19 builder’s exchanges in the State of California covering the area 
from Redding to San Jose and Stockton to Santa Rosa. A totai of 16 contractors 
purchased bid documents for this project. 

ALTERMA7P/E ACTION 

Council could choose to not relieve Con-Quest of the bid but that Is not recommended 
because the request meets a!! of the requirements for bidder's proof of mistake under 
Public Contract Code Section 5103. City Council could also choose to reject all bids 
and ^advertise for bids a second time. This is not recommended because project 
construction would be delayed and the environmental permits would expire prior to the 
completion of the work. If the City Council has any questions, this request may be 
delayed so that staff can provide the necessary backup information. 

DOCUiVIEMTS ATTACHEO 

Attachment 1: Bid Results 

Attachment 2: Con-Quest Request for Bid Relief 

Attachment 2: Proposed Resolution 


STAFF CONTACT 

Jay Swanson, Senior Civil Engineer 

707-428-7476 

schan@fairfieid.ca.gov 


Coordinated with: City Attorney 



Attschrnenfc 1 


:asfr¥fss^ yfaSar a I'aiiSinralssiofi ?i-oalfsi@ 




sHAA-iE OF PROJECT 


lO PalTls 


Dat^ Gt- Bid 



■N 0 t 8 I 1 hi 3 


i^i y lOVva uiv^ Diva-o •j'j s^(«rG* s^« iL jO^jv OLiw IS Hox 3 GSuorminsxion sv 


responsiveness, or responsibility of bids received. The values Gomputsd are values based on staffs 
interpretation of the bids, correction of mathematical errors and assumptions made where ambiguous 
and/or illegible encies are encountered during the review process. 


{1): The bid submitted by Con-Quest contained a mistake impacting the bid total. Con- 
Quest has requested to be relieved of the bid. The bid documents submitted by Con- 
Quest listed a total bid amount of $4,478,365. However, the sum of the unit coks 
multiplied by the bid quantities calculates to $3,408,870.05. The bid documents stats 
the final bid total is to be based on the extension of unit costs if a discrepancy exists. 
Con-Quest submitted a unit cost for Bid item # 4: 36-in Utility Trenching'and Backfill (for 
36-inch VVatertine) in the amount of $2.85 per iineal foot. Con-Quest has informed the 
City the unit cost was a mistake and the intention was $285.00 per iineal foot. 



















Attachment 2 



OaM 


UEST 


CaNTRAGTaRS, fMU. 

Ganarai ErtCTaaring Contractors Lici* 318683 


June27,201S 

Gecrge R. Hicks 
Director of Public Works 
City of Fairfieid 

Public Works Department - Engineering 
1000 Webster Street, 3rd Ficor 
Fairfield, CA 94533 


RE: East-West Water Transmission Pipefine Segment 5C 
Mr, Hides: 

With regards to the above referenced bid proposal which was opened on June 24,2016, it has come ta the 
attention of Con-Cluest Contractors, Inc (C-dC) that after calculating the bid item unit prices extensions, C- 
QC has been determined to ha the iow bidder with a total bid of $3,408,670.05. This total bid amount was 
not the intended price for this bid. Thera was a transposition error which occarred when writing in the unit 
price for Bid Item 4. The intended price forthis item was $235.00 per lineal foot not foe $2.S5 written in. 
You will find that whan you input this unit price foatthe actansion is then correct and the bid total which 
was written in as $4,478,865 is correct Accordingly, Con-Quest Contractors, inc hereby request relief from 
foe bid as submitted. 

Should you have any questions or concerns regarding this matter please contact me at 415.206.0524 


Sincerely, 

£7 Oiv- us:sT~ 

Ccrf>JTRja.c:Tcj!^.s, Ilui::. 



Paul N. Loukianoff 
President 


290 Tqlapjo St. 

SA!Nt FRAMciaca, GA 9A1 2A 




Phone 4 . 15 . 205.0 5 24 
Fax 41 5 . 205.0523 



CITY OF FAIRFIELD 

STATE OF CALIFORNIA 

PROPOSAL 


EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


Name of Bidder: Cratus Inc. 


To the City Clerk of the City of Fairfield; 

The undersigned declares that he has examined the locations of the proposed work, that he has 
examined the plans, specifications, and all the contract documents, and hereby proposes to furnish all 
materials, labor, equipment, and perform ail the work in strict accordance with said plans, specifications, 
and contract documents in consideration of the attached schedule. 

The undersigned further agrees that, upon written acceptance of this bid, he will within 15 working days of 
receipt of such notice execute a formal contract agreement with the City of Fairfield, with necessary bonds 
and certificate and city standard form endorsement of insurance. He also agrees that, in the case of 
default in executing the contract, the proceeds of the check or bond accompanying his bid shall become 
the property of the City of Fairfield. 

The undersigned agrees that, if awarded the contract, he will commence the work upon written notice to 
proceed and shall diligently prosecute the same to completion before the expiration of 200 working 
days from the date of said written notice to proceed. 

Bids are to be submitted for the entire work. 

The amount of the bid for comparison purposes will be total amount of bid. 

The bidder shall set forth for each unit basis item of work an item price and a total for the item, and for 
each lump sum item a total for the item, all in clearly legible figures in the respective spaces provided for 
this purpose. In the case of unit basis items, the amount set forth under the "Total" column shall be the 
extension of the item price bid on the basis of the estimated quantity for this item. 

In case of discrepancy between the item price and the total set forth for a unit basis item, the item price 
shall prevail, provided, however, if the amount set forth as an item price is ambiguous, unintelligible or 
uncertain for any cause, or is omitted, or is the same amount as the entry in the "Total" column, then the 
amount set forth in the "Total" column for the item shall prevail and shall be divided by the estimated 
quantity for the item and the price thus obtained shall be the item price. 

The following quantities are approximate only, being given as a basis for the comparison of bids, and the 
City of Fairfield does not expressly or by implication agree that the actual amount of work will 
correspond therewith and reserves the right to increase or decrease the amount of any portion of the 
work or to omit portions of the work as may be deemed necessary or advisable by the Engineer. The 
undersigned further agrees to accept the aforesaid unit bid prices in compensation for any additions or 
deductions caused by variation in quantity due to more accurate measurement or by any changes or 
alterations in the plans or specifications of the work. 


PROPOSAL 
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Bidder acknowledges receipt of the following addenda: 


Addendum No. 

1 

Date: 

06/09/16 

Addendum No. 

2 

Date: 

06/20/16 

Addendum No. 

3 

Date: 

06/21/16 

Addendum No. 


Date: 
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EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT SC 


Item 

No. 

M&P 

Section 

Item of Work 

Unit 

Estimated 

Quantity 

Unit 

Price 

($) 

Total 

Price 

($) 

1 

200 

Mobilization 

LS 

1 

ras CX» a* 

l4r'^,0CXi .oo 

2 

201 

Erosion Control and SWPPP 

LS 

1 

2.o,oco-o» 

COO 00 

3 

202 

Traffic Control 

LS 

1 

So.OCO-oa 

Sqwo-cs® 

4 

203 

Utility Trenching and Backfill 

(36-inch Water Transmission Pipeline Only) 

LF 

3,793 

Od 

tiOfoZjOMo®? 

5 

204 

Shoring 

LS 

1 

.Co 


6 

205 

54-inch Steel Casing (Bore and Jack) 

LF 

167 

3?, ScO-co 

4V^.S'CD 

7 

206 

36-inch Water Transmission Pipeline 

LF 

3,960 

ZTJOao 


8 


36-inch Butterfly Valve 

la 

1 

\^,SOO to 


9 


8-inch Combination Air Valve 


3 



10 

209 

8-inch Blow-Off Assembly and Cover 

sm 

3 

l?,S0D.to 


11 

210 

Restrain Existing 12" SSWA Waterline 

la 

5 


5,000 

tm 

211 

Access Manhole 

EA 

3 


4*i,C500.CD 

jm 

212 

Cathodic Protection 

LS 

1 

Sc^CCO.cD 

SCl.00O.oa 

14 

213 

Testing and Sanitizing of Water Piping 

System 

LS 

1 

20,000.6? 

2.0 000 ®“ 

15 

214 

30-inch Storm Drain Piping 

LF 

2,302 

SSS.Do 


16 

214 

18-inch Storm Drain Piping 

LF 

32 

Sbo.co 

'<0,000 oo 

17 

215 

Storm Drain Manhole 

EA 

6 

^000 oo 

H&.OCO-00 

18 

216 

Roadway Junction Box 

EA 

1 

to ^ OCO > 

ID, 000 - 0 o 

19 

216 

Off Roadway Junction Box 

EA 

1 

VOOOO'Oo 


20 

216 

Rock Rip Rap 

CY 

14 

4o0.ct> 


21 

217 

Cold Plane Asphalt Concrete Pavement 

LF 

1,310 



22 

218 

Base Failure Repair 

CY 

315 



23 

219 

Pavement Reinforcing Fabric 

SY 

9,100 



24 

220 

Asphalt Concrete Overlay 

TN 

1,930 



25 

221 

Adjust Manholes To Grade 

EA 

4 

4.00 


26 

221 

Adjust Valve Boxes To Grade 

EA 

10 

tO.Oo 

tCJO.Co 

27 

222 

Traffic Striping 

LS 

1 

2^000 w 

^DOO.CP 
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Item 

No. 

M&P 

Section 

Item of Work 

Unit 

Estimated 

Quantity 

Unit Price 

JD _ 

Total Price 

j$)_ 

28 


Shoulder Backing 

LF 


^B!E9 


29 


Remove and Restore Picket Fence 

LF 

200 

VS-wo 


30 

225 

Temporary Access Class 2 AB 

TN 

300 



31 

226 

Temporary Access Geotextile Fabric 

SY 

900 



32 

227 

Restore Turf with Sod 

SY 

500 

2j0.to 














EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 

DESIGNATION OF SUBCONTRACTORS 

In accordance with Section 8 of the General Provisions of the City of Fairfield Standard Specifications 
and Details for this contract, the following list of subcontractors is submitted with the proposal and made 
a part thereof. The bidder shall note that he shall perform with his own organization at least 50% 
of the work with the remainder of the work performed by subcontractors. 

if the Contractor fails to specify a subcontractor for any portion of the work to be performed under the 
contract, he shall be deemed to have agreed to perform such portion himself, and he shall not be 
permitted to subcontract that portion of the work except under the conditions hereinafter set forth. 

Subletting or subcontracting of any portion of the work for which no subcontractor was designated in the 
original bids shall only be permitted in cases of public emergency or necessity, and then only after 
receiving written approval from the Engineer. 

The name, license number, and location of the shop or office of each subcontractor who will perform 
work or labor or render service to the Contractor in or about the construction of the project, the portion of 
the work to be performed by each subcontractor, and the percent of the total contract to be performed by 
each subcontractor, is set forth below. All columns are to be filled out. However, the information on 
percent of total contract may be submitted either with the bid, or within twenty-four (24) hours after the 
deadline for receipt of bids. 


Subcontractor's Name and Address 

Subcontractor’s 
License Number 

Portion of Work or 
Items to be Performed 

Percent of 
Total Bid 

1) 



4/ 

WeV. Ssy\Kie.% 3^- 

ofv 



■s'l. 

CJC\ ^03*4 \ 



oA'l. 

Vi€^\(^SeaV(&S 

t-os 



a'/. 




t>.s7. 

6) 

^^a\ounva^ cJFh 



oMf 
• « 


Note: Attach additional sheets if required 


Steel Water Pipe or Concrete Pressure Pipe Supplier (Write in Manufacturer's name below.) 

AtAefoA _ 
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NONCOLLUSION DECLARATION TO BE EXECUTED 

BY 

BIDDER AND SUBMITTED WITH BID 


The undersigned declares; 

I am the f*r\ _ of _, the party making the 

foregoing bid. 


The bid is not made in the interest of, or on behalf of, any undisclosed person, partnership, company, 
association, organization, or corporation. The bid is genuine and not collusive or sham. The bidder has 
not directly or indirectly induced or solicited any other bidder to put in a false or sham bid. The bidder 
has not directly or indirectly colluded, conspired, connived, or agreed v\/ith any bidder or anyone else to 
put in a sham bid, or to refrain from bidding. The bidder has not in any manner, directly or indirectly, 
sought by agreement, communication, or conference v\/ith anyone to fix the bid price of the bidder or any 
other bidder, or to fix any overhead, profit, or cost element of the bid price, or of that of any other bidder. 
All statements contained in the bid are true. The bidder has not, directly or indirectly, submitted his or 
her bid price or any breakdown thereof, or the contents thereof, or divulged information or data relative 
thereto, to any corporation, partnership, company, association, organization, bid depository, or to any 
member or agent thereof, to effectuate a collusive or sham bid, and has not paid, and will not pay, any 
person or entity for such purpose. 


Any person executing this declaration on behalf of a bidder that is a corporation, partnership, joint 
venture, limited liability company, limited liability partnership, or any other entity, hereby represents that 
he or she has full power to execute, and does execute, this declaration on behalf of the bidder. 


I declare under penalty of perjury under the laws of the St^of California that th e for egoing is true and 
correct and that this declaration is executed on Tv»vc TCv [date], at [city], 

C Ai iEc~>c^r\iA. [state]. 


I certify (or declare) under penalty of perjury under the laws of the State of California that the foregoing 
is true and correct. 


(Date) 


G3\':z-.oV^ 



NOTE: THIS FORM MUST BE NOTARIZED. 
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Cratus Inc. 
Name of Firm 


845 Taraval Street, #302 
San Francisco, CA 94116 

Business Address 



Contractor's License: 

a. Class: 

b. Number: 

c. Expiration Date: 
FEI Number: 


A&C34 

987888 

10/31/2017 

46-3636829 


If corporation or partnership, give legal name of corporation, president, secretary, treasurer, or names of 
all partners. 

Cratus Inc. - Incorporated in State of California on 06/13/13 

President: Liam Finnegan _ 

Secretary: Fernando Reyes 
Treasurer: Michael Kirwan 


PROPOSAL 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT CIVIL CODE § 1189 


A notary public or other officer compieting this certificate verifies only the identity of the individual who signed the 
document to which this certificate is attached, and not the truthfulness, accuracy, or validity of that document. 


State of California 

County of _ 

On 2 a)^ 2-Q\IS' _ _ before me, 

personally appeared v- ) C\</V\ 


Q . K)otAM 


HerB Insert Name and Title of the Officer 


»\A0 6!f 


3me(s) of Signeiis) 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he^he/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), 
or the entity upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph 
is true and correct. 

WITNESS 


Signature 




DANNY CASTRO 
Commission # 2032100 
Notary Public - California 
San Mateo County 
My Comm. Expires Jui 2, 2017 


Place Notary Seal Above 

-- OPTIONAL - 

Though this section is optional, completing this information can deter alteration of the document or 
fraudulent reattachment of this form to an unintended document. 

Description of Attached Document 

Title or Type of Document: k)Q.fvic>\\v-i.'.c.vi c\/\a 

Document Date: / _Number of Pages: _1_ 

Signer{s) Other Than Named Above: __ 


Capacity(ies) Claimed by Si gner(s) 

Signer’s Name: Li aw> _ 

^^^^Corporate Officer — Title(s): 

□ Partner — □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other:_ _ _ 

Signer Is Representing: C.rei'A>fS ^ ✓V- 


Signer’s Name:_ 

□ Corporate Officer — Title(s):_ 

□ Partner — □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other: _ 

Signer Is Representing:_ 


©2015 National Notary Association • www.NationalNotary.org ♦ 1-800-US NOTARY (1-800-876-6827) Item #5907 




Certification by Secretary 
Of Corporate Resolution 


At a meeting of the Directors of Cratus Inc. a corporation organized and existing under the laws of the State 
of California, duly called and held in accordance with the articles of incorporation and bylaws of the 
corporation at its office on 06/01/2016 at which a quorum of the directors was present, the following was 
adopted to wit: 

Resolving, that Liam Finnegan, is/are hereby authorized to sign contracts / agreements in the name of and 
on behalf of Cratus Inc. 


I . Fernando Reyes. Secretary of Cratus Inc. do hereby certify that I am the Secretary of said corporation 
and that the above is a full, true, and correct copy of the a resolution of the Board of Directors of said 
corporation, duly adopted at the meeting held on |une l^t 2016 and that said resolution has not been 
revoked or rescinded. 

In witness, whereof, I have hereunto subscribed my name and affixed the seal of the said corporation. 


Ob f 7-0 1 lU 

Date 


Fernando Reyes (Corporate Secretary) 
Cratus Inc. 




(Corporate Seal) 


General Engineering Contractor - License Number 987888 
945 Taraval St, #302. San Francisco. CA. 94116 
TEL [415) -559-1325 • FAX [415) -520-6037 



BID BOND 


KNOW ALL PERSONS BY THESE PRESENTS that: 

WHEREAS the City of Fairfield (“City”) has issued an invitation for bids for the work described as 
follows: 

EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


WHEREAS 


Cratus, Inc.; 2200 Palou Avenue, San Francisco, CA 94124 


(Name and address of Bidder) 

(“Contractor”) desires to submit a bid to City for the work. 

WHEREAS, bidders are required under the provisions of the California Public Contract Code to furnish a 
form of bidder's security with their bid. 

NOW, THEREFORE, we, the undersigned Contractor, as Principal, and_ 

Developers Surety and Indemnity Company 
P.O. Box 19725, Irvine, CA 92623 


(Name and address of Surety) 

(“Surety”) a duly admitted surety insurer under the laws of the State of California, as Surety, are held 

and firmly bound unto City in the penal sum of_ 

Ten Percent of the Total Amount Bid 

Dollars ($_J_2^^_), being not less than ten percent (10%) of 

the total bid price, in lawful money of the United States of America, for the payment of which sum well 
and truly to be made, we bind ourselves, our heirs, executors, administrators, successors, and assigns, 
jointly and severally, firmly by these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded Contractor is awarded 
a contract for the work by City and, within the time and in the manner required by the bidding 
specifications, enters into the written form of contract included with bidding specifications, furnishes the 
required bonds, one to guarantee faithful performance and the other to guarantee payment for labor and 
materials, and furnishes the required insurance coverages, then this obligation shall become null and 
void; otherwise, it shall be and remain in full force and effect. 

In case suit is brought upon this bond. Surety further agrees to pay all court costs incurred by City in the 
suit and reasonable attorneys’ fees in an amount fixed by the court. Surety hereby waives the provisions 
of California Civil Code § 2845. 


IN WITNESS WHEREOF, this instrument has been duly executed by Contractor and Surety, on the date 
set forth below, the name of each corporate party being hereto affixed and these presents duly signed 
by its undersigned representative(s) pursuant to authority of its governing body. 


Dated: June 10, 2016 
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Contractor’ 


Surety’ 



By: 

Titie 


Developers Surety and Indemnity Company 



Title 


(Seal) (Seal) 

Note: This bond must be dated, all signatures must be notarized, and evidence of the authority of any person 
signing as attorney-in-fact must be attached. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGEMENT 


CIVIL CODE § 1189 


V ^ ^ .0 ^ ^ ^ .0 ^ ^ «r ^ ^ Jir ^ ^ O'.*' ^ ^ ^ f ^ i¥- ^ J*- ^ ^ ^ S' ^ S' Jir ^ ^ ^ ^ ^ ^ ^ ^ ^ ^ ^ ^ ^ ^ ^ ^ ^ A" or S' ^ 

A notary public or other officer completing this certificate verifies only the identity of the individual who signed the 
document to which this certificate is attached, and not the truthfulness, accuracy, or validity of that document. 


State of California } 

County of Contra Costa ) 


On Before me, M. A. Atwater, Notary Public, 

June 10, 2016 __ 

Date Here Insert Name and Title of the Officer 

personally appeared Dennis J. Woodard _ 

Name(s) ofSigner(s) 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he/she/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), 
or the entity upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of 
the State of California that the foregoing paragraph is true 
and correct. 

WITNESS 


Signature 

Signature of Notary Public 


my hand and official seal. 



iVI.A. ATWATER 
commission # 201314a 
Wofary Public - California i 

-J^Comrn. fap,ys.sM^ri3 


Piace Notary Seal Above 

- OPTIONAL - 

Though this section is optional, completing this information can deter alteration of the document or 
fraudulent reattachment of this form to an unintended document. 


Description of Attached Document 

Title or Type of Document: Document Date: 

Number of Pages: _ Signer(s) Other Than Named Above: _ 


Capacity(ies) Claimed by Signer(s) 

Signer’s Name: _ 

□ Corporate Officer-Title(s): _ 

□ Partner - □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other: _ 

Signer is Representing: _ 


Signer’s Name: _ 

□ Corporate Officer -Titie{s): _ 

□ Partner - □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other: _ 

Signer is Representing: _ 
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POWER OF ATTORNEY FOR 
DEVELOPERS SURETY AND INDEMNITY COMPANY 
INDEMNITY COMPANY OF CALIFORNIA 

PO Box 19725, IRVINE, CA 92623 (949) 263-3300 

KNOW ALL BY THESE PRESENTS that except as expressly limited, DEVELOPERS SURETY AND iNDEMNiTY COMPANY and iNDEMNITY COMPANY OF CALiFORNIA, do each 
hereby make, constitute and appoint: 

***Brad Bahl, Dennis J. Woodard, Gordon J. Fischer, Dennis Sewell, jointly or severally*** 


as their true and iawful Attomey(s)-in-Fact, to make, execute, deliver and acknowledge, for and on behalf of said corporations, as sureties, bonds, undertakings and contracts of surety¬ 
ship giving and granting unto said Attomey(s)-in-Fact full power and authority to do and to perform every act necessary, requisite or proper to be done in connection therewith as each of 
said corporations could do, but reserving to each of said corporations full power of substitution and revocation, and all of the acts of said Attorney(s)-in-Fact, pursuant to these presents, 
are hereby ratified and confirmed. 

This Power of Attorney is granted and is signed by facsimile under and by authority of the following resolutions adopted by the respective Boards of Directors of DEVELOPERS SURETY 
AND INDEMNITY COMPANY and INDEMNITY COMPANY OF CALIFORNIA, effective as of January 1st, 2008. 


RESOLVED, that a combination of any two of the Chairman of the Board, the President Executive Vice-President Senior Vice-President or any Vice President of the 
corporations be, and that each of them hereby is, authorized to execute this Power of Attorney, qualifying the attomey(s) named in the Power of Attorney to execute, on behalf of the 
corporations, bonds, undertakings and contracts of suretyship; and that the Secretary or any Assistant Secretary of either of the corporations be, and each of them hereby is, authorized 
to attest the execution of any such Power of Attorney; 


RESOLVED, FURTHER, that the signatures of such officers may be affixed to any such Power of Attorney or to any certificate relating thereto by facsimile, and any such 
Power of Attorney or certificate bearing such facsimile signatures shall be valid and binding upon the corporations when so affixed and in the future with respect to any bond, undertaking 
or contraot of suretyship to which it is attached. 


IN WITNESS WHEREOF, DEVELOPERS SURETY AND INDEMNITY COMPANY and INDEMNITY COMPANY OF CALIFORNIA have severally caused these presents to be signed by 
their respective officers and attested by their respective Secretary or Assistant Secretary this November 21,2013. 


r 

\ 


By; 


Daniel Young, Senior Vice-President 


By: 



Mark J. Lansdon, Vice-President 


State of California 
County of Orange 



On_ November 21, 2013 _before me, 

Date 


_ Antonio Alvarado, Notary Public 

Here Insert Name and Title of the Officer 


personally appeared 


Daniel Young and Mark J. Lansdon 
Name(s) of Signer(s) 


ANTOMOALtmRAOO | 
, COMM.#20335S6 | 

njaiC CAUFOR»Mi 
ORANGECOUNTY S 
Myeonm.Mp)ra8A(i9.9,2017 v 



Place Notary Seal Above 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed to 
the within instrument and acknowledged to me that he/she/they executed the same in his/her/their authorized 
capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity upon behalf of 
which the pet5on(s) acted, executed the instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing paragraph is 
true and correct. 


WITNESS my hand and official seal. 

Signature_ 

CERTIFICATE 





Antonio Alvarado, Notary Public 


The undersigned, as Secretary or Assistant Secretary of DEVELOPERS SURETY AND INDEMNITY COMPANY or INDEMNITY COMPANY OF CALIFORNIA, does hereby 
certify that the foregoing Power of Attorney remains in full force and has not been revoked and, furthermore, that the provisions of the resolutions of the respective Boards of Directors of 
said corporations set forth in the Power of Attorney are in force as of the date of this Certificate. 

This Certificate is executed in the City of Irvine, California, this 10th day of June , 2016 . 



ID-1380(Rev.11/13) 






CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT CIVIL CODE § 1189 



who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he^he/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), 
or the entity upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph 
y**^^-*^ is true and correct. 



DANNY CASTRO 
Commission # 2032100 
I Notary Public - California 
San Mateo County 
My Comm. Expires Jul 2, 2017 


WITNESS 


Signature. 


official seal. 


Signature of Notary Public* 


Place Notary Seal Above 

- OPTIONAL - 

Though this section is optional, completing this information can deter alteration of the document or 
fraudulent reattachment of this form to an unintended document. 


Description of Attached p^umejQt 

Title or Type of Document: (i 

Document Date: — 

Signer(s) Other Than Named Above: _ 

Capacity(ies) Claimed by Signe r(s) 

Signer’s Name: 

-^'Corporate Officer — Title(s): 

□ Partner — □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other:_ 

Signer Is Representing: Ovr-*AO^ 


'IXAgsV (AAXjf 
_Number of Pages: 




Signer’s Name:_ 

□ Corporate Officer — Title(s):_ 

□ Partner — □ Limited □ General 

n Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other: _ 

Signer Is Representing:___ 
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CITY OF FAIRFIELD 

STATE OF CALIFORNIA 

PROPOSAL 


EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


Name of Bidder: Cratus Inc. 


To the City Clerk of the City of Fairfield: 

The undersigned declares that he has examined the locations of the proposed work, that he has 
examined the plans, specifications, and all the contract documents, and hereby proposes to furnish all 
materials, labor, equipment, and perform all the work in strict accordance with said plans, specifications, 
and contract documents in consideration of the attached schedule. 

The undersigned further agrees that, upon written acceptance of this bid, he will within 15 working days of 
receipt of such notice execute a formal contract agreement with the City of Fairfield, with necessary bonds 
and certificate and city standard form endorsement of insurance. He also agrees that, in the case of 
default in executing the contract, the proceeds of the check or bond accompanying his bid shall become 
the property of the City of Fairfield. 

The undersigned agrees that, if awarded the contract, he will commence the work upon written notice to 
proceed and shall diligently prosecute the same to completion before the expiration of 200 working 
days from the date of said written notice to proceed. 

Bids are to be submitted for the entire work. 

The amount of the bid for comparison purposes will be total amount of bid. 

The bidder shall set forth for each unit basis item of work an item price and a total for the item, and for 
each lump sum item a total for the item, all in clearly legible figures in the respective spaces provided for 
this purpose. In the case of unit basis items, the amount set forth under the "Total" column shall be the 
extension of the item price bid on the basis of the estimated quantity for this item. 

In case of discrepancy between the item price and the total set forth for a unit basis item, the item price 
shall prevail, provided, however, if the amount set forth as an item price is ambiguous, unintelligible or 
uncertain for any cause, or is omitted, or is the same amount as the entry in the "Total" column, then the 
amount set forth in the "Total" column for the item shall prevail and shall be divided by the estimated 
quantity for the item and the price thus obtained shall be the item price. 

The following quantities are approximate only, being given as a basis for the comparison of bids, and the 
City of Fairfield does not expressly or by implication agree that the actual amount of work will 
correspond therewith and reserves the right to increase or decrease the amount of any portion of the 
work or to omit portions of the work as may be deemed necessary or advisable by the Engineer. The 
undersigned further agrees to accept the aforesaid unit bid prices in compensation for any additions or 
deductions caused by variation in quantity due to more accurate measurement or by any changes or 
alterations in the plans or specifications of the work. 
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Bidder acknowledges receipt of the following addenda: 


Addendunpv No, 

1 

Date: 

O6/09f-m- 

Addendum No. 

2 

Date: 

06/20/16 

Addendum No. 

3 

Date: 

06/21/16 

Addendum No. 


Date: 
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EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


Item 

No. 

M&P 

Section 

Item of Work 

Unit 

Estimated 

Quantity 

Unit 

Price 

L$1 

Total 

Price 

{$) 

1 

200 

Mobilization 


1 



2 

201 

Erosion Control and SWPPP 

LS 

1 

2.o,oco-o» 


3 

202 

T raffic Control 

LS 

1 

SO.OCO-co 


■ 

203 

Utility Trenching and Backfill 

(36-inch Water Transmission Pipeline Only) 

LF 

3,793 


^,ofo 2,0^0.°= 

5 

204 

Shoring 

LS 

1 

50,000 .CO 

'‘bD.OCD-oo 

6 

205 

54-inch Steel Casing (Bore and Jack) 

LF 

167 

ail SOO CD 


7 


36-inch Water Transmission Pipeline 

LF 

3,960 

zzo» 


8 

207 

36-inch Butterfly Valve 

EA 

1 

\^,SOO to 


9 

208 

8-inch Combination Air Valve 

EA 

3 

tS,OOO.i«o 

4^, coo .TSO 

10 

209 

8-inch Blow-Off Assembly and Cover 

EA 

3 

1?, Sod- to 

-CO 

11 

210 

Restrain Existing 12" SSWA Waterline 

EA 

5 



12 

211 

Access Manhoie 


3 



13 

212 

Cathodic Protection 


1 

SqoDo.co 

SD;OOo-oo 

14 

213 

Testing and Sanitizing of Water Piping 

System 

LS 

1 

2d^ooo.«> 

— 

ZO^DOO >=>“ 

tm 


30-inch Storm Drain Piping 

LF 

2,302 

SSS.Oo 




18-inch Storm Drain Piping 

LF 

32 

5bO .oo 

'<0,000 cjo 

m 


Storm Drain Manhoie 

EA 

6 

^000 CO 


B 

BB 

Roadway Junction Box 

EA 

1 


IOjCXX).Oo 

B 

BBl 

Off Roadway Junction Box 

EA 

1 

tOoOO-co 

\D.OOO.oo 

20 

216 

Rock Rip Rap 

CY 

14 

4o0.cb 

5>,<o00-(b 

21 

217 

Cold Plane Asphalt Concrete Pavement 

LF 

1,310 

^-00 


22 

218 

Base Failure Repair 

CY 

315 


SM,'l'=V.5b 

23 

219 

Pavement Reinforcing Fabric 

SY 

9,100 


SbS9LZ.<o 

24 

220 

Asphalt Concrete Overlay 

TN 

1,930 

Wlo.OO 


25 

221 

Adjust Manholes To Grade 

EA 

4 

M.CXJ 

\Cd.cP 

26 

221 

Adjust Valve Boxes To Grade 

EA 

10 

tO'do 

lOO'Co 

27 

222 

Traffic Striping 

LS 

1 

2^,000 «» 

^>5,cxjo-cp 
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EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 

DESIGNATION OF SUBCONTRACTORS 

In accordance with Section 8 of the General Provisions of the City of Fairfield Standard Specifications 
and Details for this contract, the following list of subcontractors is subnnitted with the proposal and made 
a part thereof. The bidder shall note that he shall perform with his own organization at least 50% 
of the work with the remainder of the work performed by subcontractors. 

If the Contractor fails to specify a subcontractor for any portion of the work to be performed under the 
contract, he shall be deemed to have agreed to perform such portion himself, and he shall not be 
permitted to subcontract that portion of the work except under the conditions hereinafter set forth. 

Subletting or subcontracting of any portion of the work for which no subcontractor was designated in the 
original bids shall only be permitted in cases of public emergency or necessity, and then only after 
receiving written approval from the Engineer. 

The name, license number, and location of the shop or office of each subcontractor who will perform 
work or labor or render service to the Contractor in or about the construction of the project, the portion of 
the work to be performied by each subcontractor, and the percent of the total contract to be performed by 
each subcontractor, is set forth below. All columns are to be filled out. However, the information on 
percent of total contract may be submitted either with the bid, or within twenty-four (24) hours after the 
deadline for receipt of bids. 


Subcontractor’s Name and Address 

Subcontractor’s 
License Number 

Portion of Work or 
Items to be Performed 

Percent of 
Total Bid 

1) 

P‘0.Got!. 



4/ 

SeiN\te% IPC.- 

C-A- 




Cai(osx!:A 

Cf\ 



oA’(. 




a'/. 

5) ScAgAi’qos 


'Fa^toC\ 

o*s [ . 

6) Sou^<.»^ 



0.4/ 


Note: Attach additional sheets if required 


Steel Water Pipe or Concrete Pressure Pipe Supplier {Write in Manufacturer’s name below.) 

AtWeioA _ 
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NONCOLLUSION DECLARATIOM TO BE EXECUT ED 

BY 

BIDDER AND SUBMITTED WITH BID 


The undersigned declares: 

I am the _ of _, the party making the 

foregoing bid. 


The bid is not made in the interest of, or on behalf of, any undisclosed person, partnership, company, 
association, organization, or corporation. The bid is genuine and not collusive or sham. The bidder has 
not directly or indirectly induced or solicited any other bidder to put in a false or sham bid. The bidder 
has not directly or indirectly colluded, conspired, connived, or agreed with any bidder or anyone else to 
put in a sham bid, or to refrain from bidding. The bidder has not in any manner, directly or indirectly, 
sought by agreement, communication, or conference with anyone to fix the bid price of the bidder or any 
other bidder, or to fix any overhead, profit, or cost element of the bid price, or of that of any other bidder. 
All statements contained in the bid are true. The bidder has not, directly or indirectly, submitted his or 
her bid price or any breakdown thereof, or the contents thereof, or divulged information or data relative 
thereto, to any corporation, partnership, company, association, organization, bid depository, or to any 
member or agent thereof, to effectuate a collusive or sham bid, and has not paid, and will not pay, any 
person or entity for such purpose. 


Any person executing this declaration on behalf of a bidder that is a corporation, partnership, joint 
venture, limited liability company, limited liability partnership, or any other entity, hereby represents that 
he or she has full power to execute, and does execute, this declaration on behalf of the bidder. 


I declare under penalty of perjury under the laws of the State of California that th e for egoing is true and 
correct and that this declaration is executed on Towe lU [date], at [city], 

C ALiEQt^rA\<\ [state]. 


I certify (or declare) under penalty of perjury under the laws of the State of California that the foregoing 
is true and correct. 


(Date) 





NOTE: THIS FORM MUST BE NOTARIZED. 
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Cratus Inc. 
Name of Firm 


845 Taraval Street, #302 
San Francisco, CA 94116 

Business Address 



Contractor's License: 


a. Class: 

b. Number: 

c. Expiration Date: 
FEI Number: 


A&C34 

987888 

10/31/2017 

46-3636829 


If corporation or partnership, give legal name of corporation, president, secretary, treasurer, or names of 
all partners. 

Cratus Inc. - Incorporated in State of California on 06/13/13 


President: Liam Finnegan 
Secretary: Fernando Reyes 


Treasurer: Michael Kirwan 
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Ciy.lFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


CIVIL CODE §1189 



State of California 
County of 


personally appeared 


before me, 

_ Here Insert Name and Title of the Officer 


V >A0 _ 

AlSmefe) of Signer(s) 




who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he/she/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), 
or the entity upon behalf of which the person(s) acted, executed the instrument. 



I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph 
is true and correct. 



Place Notary Seal Above 

- OPTIONAL - 

Though this section is optional, completing this information can deter alteration of the document or 
fraudulent reattachment of this form to an unintended document. 

Description of Attached Document 

Title or Type of Document: 

Document Date: Co ^ 2.016-. NumbW of Pages: ^ 

Signer(s) Other Than Named Above: _ 


Capacity(ies) Claimed by Si gner(s) 

Signer’s Name: _ 

^^P<Corporate Officer — Titlefe): 

□ Partner — □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 


□ Other: 
Signer Is 



Signer’s Name:_ 

□ Corporate Officer — Title(s):_ 

□ Partner — □ Limited □ General 
n Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other: _ 

Signer Is Representing:_ 
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Certification by Secretary 
Of Corporate Resolution 


m mjr -<11.« .^.3 


At a meeting of the Directors of Cratus Inc. a corporation organized and existing under the laws of the State 
of California, duly called and held in accordance with the articles of incorporation and bylaws of the 
corporation at its office on 06/01/2016 at which a quorum of the directors was present, the following was 
adopted to wit: 

Resolving, that Liam Finnegan, is/are hereby authorized to sign contracts / agreements in the name of and 
on behalf of Cratus Inc. 


I. Fernando Reyes. Secretary of Cratus Inc. do hereby certify that I am the Secretary of said corporation 
and that the above is a full, true, and correct copy of the a resolution of the Board of Directors of said 
corporation, duly adopted at the meeting held on June l^t 2016 and that said resolution has not been 
revoked or rescinded. 

In witness, whereof, I have hereunto subscribed my name and affixed the seal of the said corporation. 


_ Ob / 7-01 lU 

Date 


Fernando Reyes (Corporate Secretary) 
Cratus Inc. 


(Corporate Seal) 


General Engineering Contractor - License Number 987888 
945 Taraval St, #302. San Francisco. CA. 94116 
TEL (415) -559-1325 - FAX (415) -520-6037 



CITY OF FAIRFIELD 
STATE OF CALIFORNIA 


EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


Addendum No. 1 June 9, 2016 

This constitutes Addendum No. 1 to the Contract Documents for the EAST-WEST WATER 
TRANSMISSION PIPELINE, SEGMENT 5C. The Bidder shall acknowledge receipt of this 
Addendum on Page P-2 of the Bidder’s Proposal (Blue Section) and attach this signed 
Addendum to the Bidder’s Proposal when submitted. 

PROJECT SPECIFICATION: 


Notice to Contractors (White Section) 

1. Please modify Item 8 on page NC-2 to match the following; 

8. Bids will be received untii 2:00 PM on June 23, 2016 at the office of the City 
Engineer, 3rd floor City Hall, 1000 Webster Street, at which time bids will be opened. 
No phones are available at the City offices for use by the bidders. The wall clock at 
the Public Works Counter will be the final determination of the time. 

2. Please modify Item 10 on page NC-2 to match the following: 

10. The tentative schedule for this Project is as follows: 


Date 

Event 

May 13, 2016 - June 23, 2016 

Bid Acceptance Period 

June 3, 2016; 4:00PM 

Deadline for Bid Questions 

June 23, 2016; 2:00PM 

Bid Opening 

July 19, 2016 

Anticipated Award of a Construction Contract 


Instructions to Bidders (White Section): 

3. Please modify Item 1 Receipt of Bids on page IB-1 to match the following: 

1. RECEIPT OF BIDS 

The City Engineer of the City of Fairfield, California will receive at her office at the 
City Hall, sealed proposals on or before 2:00 p.m. on Thursday, June 23, 2016. 

APPROVED: ACKNOWLEDGEMENT: 


















CITY OF FAIRFIELD 
STATE OF CALIFORNIA 

EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


Addendum No. 2 June 20, 2016 

This constitutes Addendum No. 2 to the Contract Documents for the EAST-WEST WATER 
TRANSMISSION PIPELINE, SEGMENT 5C. The Bidder shall acknowledge receipt of this 
Addendum on Page P-2 of the Bidder's Proposal (Blue Section) and attach this signed 
Addendum to the Bidder’s Proposal when submitted. 


PROJECT SPECIFICATION: 


Special Provision (golden rod section) 

1. Replace the second paragraph in Special Provision Section 113 with the following: 

“Work within the existing intersections of the Project areas, including the trenching or boring 
shall be performed between the hours of 9 am and 3 pm on weekdays unless otherwise 
approved by the City Engineer.” 

2. Replace Item C of Special Provision Section 126. Special Requirements, Kinder Morgan 
Pipeline section with: 

“C. When within ten (10) feet of the KM 20” fuel pipeline, pothole it at sufficient intervals (50 
foot minimum or as determined by KM’s on-site representative) to determine the exact 
location of the KM 20" fuel pipeline to determine if the pipeline has sufficient cover and to 
verify the horizontal clearances from the proposed work activities. Backfill around the 
pipelines must be sand (or rock free dirt) and must be hand compacted. The clearance 
between the outsides of the new 30" storm drain line and the existing 20” KM fuel pipeline 
will be approximately 2.5' to 3’. Prior to any construction activity CONTRACTOR shall 
coordinate with KM in meeting the requirements of Insert 2, Kinder Morgan Guidelines for 
Design and Construction near Kinder Morgan Hazardous Liquid Operated Fadlities. 

3. Add the following paragraphs to Item G of Special Provision Section 126. Special 
Requirements, Kinder Morgan (KM) Pipeline section with ; 

“G. In accordance with the Insert 2 Kinder Morgan Guidelines for Design and Construction 
near Kinder Morgan Hazardous Liquid Operated Facilities, CONTRACTOR shall coordinate 
the use of heavy equipment operating on top or within 10’ of the KM pipeline. 
CONTRACTOR will coordinate with KM representative on the maximum size equipment that 
can be used on top or within 10’ of the existing KM pipeline prior to any associated 
construction activity. 

City of Fairfield will be responsible for all associated costs with providing KM inspection or 
observation in the field in accordance with the Insert 2 Kinder Morgan Guidelines for Design 
and Construction near Kinder Morgan Hazardous Liquid Operated Facilities.” 





CONTRACTOR shall be responsible for the cost of all coordination with KM and all activities 
associated with compliance of the requirements of Insert 2 Kinder Morgan Guidelines for 
Design and Construction near Kinder Morgan Hazardous Liquid Operated Facilities” 

4. Add the following paragraphs to Special Provisions Section 131. Testing of Materials; 

“Testing of materials will be performed by the City following State of California Test 
Methods. The statistical testing procedure will not be used. Each material used shall meet 
the requirements of the moving average. 

The City will provide all initial material and compaction tests. Sampling and testing will 
comply with Chapter 3 of the State Construction Manual and the City Quality Assurance 
Program. Where conditions vary, the City may require additional testing. The cost of all 
retests shall be charged to the CONTRACTOR at $150.00 each. The cost for testing of 
materials offered in lieu of the specified materials shall be the responsibility of the 
CONTRACTOR. The cost for R-value tests when required by the standard specifications 
shall be the responsibility of the CONTRACTOR. 

Compaction tests shall be requested by the CONTRACTOR a minimum of 24 hours in 
advance of the time desired. A minimum of 24 hours shall be allowed for testing to be 
performed. The interval fortesting shall be determined by the City Engineer. No subsequent 
layer of material shall be placed until a passing test is obtained. 

Current mix designs for asphalt concrete and mix design for all concrete shall be provided to 
and approved by the City, prior to placement. The City shall have on file a list of pre¬ 
approved suppliers and mix designs for the CONTRACTOR’S review. The CONTRACTOR 
shall submit his list of suppliers and mix designs prior to the start of work. 

CONTRACTOR shall request additional Soil Testing Policy information from the City" 

5. Add the following paragraph to Specifications Section 01560, 1.7 MITIGATION MEASURES 
FROM PROJECT INITIAL STUDIES; 

“City of Fairfield will provide and pay for all costs associated with Biological, Paleontological 
and Archeological Monitoring in accordance with the following Mitigation Monitoring and 
Reporting Measures." 

6. Replace Paragraph 6 in Specification Section 01576,1.3, B with; 

“6. The CONTRACTOR shall maintain at least one (1) lane open to local traffic during 
working hours. However, traffic lanes on Railroad Avenue may be closed one lane at a time 
during construction or paving operations, if the appropriate lane closure signage and 
controls are provided. A minimum width of ten (10) feet shall be maintained at all times for 
vehicular travel when limiting traffic to a single lane. At CONTRACTOR’S option, 
CONTRACTOR will be allowed to use the existing unpaved southern shoulder within the 
public right-of-way for temporary vehicular travel, but must first place a minimum of 6” 
compacted temporary access Class 2 AB surface over the unpaved area. Payment for this 
temporary access Class 2 AB will be per Special Provision Section 225. The quantrty for 
this optional temporary access Class 2 AB will be considered extra work and paid at the 





same unit price in bid schedule for Temporary Access Class 2 AB and is not to be included 
in the base bid. Intersections shall be controlled with three (3) way stop signs. A sign 
detailing the dates of any lane closures shall be manufactured and posted two (2) weeks 
prior to the closure to give advance notice and encourage drivers to take alternate routes 
during the closure.” 


PROJECT PLANS 

1. Revise Note 5 Under Caution Notes on Sheet Cl of the Plans to read as follows: 

“POTHOLE FUEL LINE AT MINIMUM 50 FOOT INTERVALS TO DETERMINE EXACT 
LOCATION WHERE FUEL LINE PARALLELS NEW WATER LINE. SEE INSERT 2 FOR 
KINDER MORGAN'S REQUIREMENTS." 

2. Revise Note 1 shown in Detail 1/C7 to read as follows: 

“USE BACKFILL METHOD “A” IN EXISTING STREETS. AN APPROVED CONTROLLED 
LOW-STRENGTH MATERIAL WILL BE ALLOWED UP TO 1’ AROUNG THE PIPE.” 

3. Replace Note 2. shown in Details 2/C8, 3/C8 and 4/C8 with: 

“2. ALL WELDS SHALL BE DOUBLE WELDED. WELD OUTSIDE AND INSIDE OF PIPE.” 

4. Please replace Detail 3 on Sheet 7 with the attached detail. The column label for the Casing 
Pipe was changed from ID to OD. 


APPROVED: 




Julie B. Lucido, P.E. 
City Engineer 


ACKNOWLEDGEMENT: 
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CITY OF FAIRFIELD 
STATE OF CALIFORNIA 


EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


Addendum No. 3 June 21, 2016 

This constitutes Addendum No. 1 to the Contract Documents for the EAST-WEST WATER 
TRANSMISSION PIPELINE. SEGMENT 5C. The Bidder shall acknowledge receipt of this 
Addendum on Page P-2 of the Bidder’s Proposal (Blue Section) and attach this signed 
Addendum to the Bidder's Proposal when submitted. 

PROJECT SPECIFICATION: 


Notice to Contractors (White Section) 

1. Please modify Item 8 on page NC-2 to match the following; 

8. Bids will be received until 2:00 PM on June 24, 2016 at the office of the City 
Engineer, 3rd floor City Hall, 1000 Webster Street, at which time bids will be opened. 
No phones are available at the City offices for use by the bidders. The wall clock at 
the Public Works Counter will be the final determination of the time. 

2. Please modify Item 10 on page NC-2 to match the following: 

10. The tentative schedule for this Project is as follows: 


Date 

Event 

May 13, 2016-June 23, 2016 

Bid Acceptance Period 

June 3, 2016; 4:00PM 

Deadline for Bid Questions 

June 24, 2016; 2:00PM 

Bid Opening 

July 19, 2016 

Anticipated Award of a Construction Contract 


Instructions to Bidders (White Section): 

3. Please modify Item 1 Receipt of Bids on page lB-1 to match the following: 
1. RECEIPT OF BIDS 


The City Engineer of the City of Fairfield, California will receive at her office at the 
City Hall, sealed proposals on or before 2:00 p.m. on Friday, June 24, 2016. 


APPROVED: 





City Engineer 
















BID BOND 


KNOW ALL PERSONS BY THESE PRESENTS that: 

WHEREAS the City of Fairfield (“City”) has issued an invitation for bids for the work described as 
follows: 

EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


WHEREAS Cratus, Inc.; 2200 Palou Avenue, San Francisco, CA 94124 


(Name and address of Bidder) 

(“Contractor”) desires to submit a bid to City for the work. 

WHEREAS, bidders are required under the provisions of the California Public Contract Code to furnish a 
form of bidder's security with their bid. 

NOW, THEREFORE, we, the undersigned Contractor, as Principal, and_ 

Developers Surety and Indemnity Company 

P.O. Box 19725, Irvine, CA 92623 ~~ 


(Name and address of Surety) 

(“Surety”) a duly admitted surety insurer under the laws of the State of California, as Surety, are held 

and firmly bound unto City in the penal sum of_ 

Ten Percent of the Total Amount Bid 

Dollars ($_J^^^_), being not less than ten percent (10%) of 

the total bid price, in lawful money of the United States of America, for the payment of which sum well 
and truly to be made, we bind ourselves, our heirs, executors, administrators, successors, and assigns, 
jointly and severally, firmly by these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded Contractor is awarded 
a contract for the work by City and, within the time and in the manner required by the bidding 
specifications, enters into the written form of contract included with bidding specifications, furnishes the 
required bonds, one to guarantee faithful performance and the other to guarantee payment for labor and 
materials, and furnishes the required insurance coverages, then this obligation shall become null and 
void; otherwise, it shall be and remain in full force and effect. 

In case suit is brought upon this bond. Surety further agrees to pay all court costs incurred by City in the 
suit and reasonable attorneys' fees in an amount fixed by the court. Surety hereby waives the provisions 
of California Civil Code § 2845. 


IN WITNESS WHEREOF, this instrument has been duly executed by Contractor and Surety, on the date 
set forth below, the name of each corporate party being hereto affixed and these presents duly signed 
by its undersigned representative(s) pursuant to authority of its governing body. 


Dated: June 10,2016 
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“Contractor’ 


Surety’ 



By: 


Developers Surety and Indemnity Company 



Title 


Title 


(Seal) (Seal) 

Note: This bond must be dated, all signatures must be notarized, and evidence of the authority of any person 
signing as attorney-in-fact must be attached. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGEMENT 


CIVIL CODE § 1189 


? >' A' ^ ^ A- ^ /< .<A /i' ,(r- ^ ^ ^ o' A' A/ A »' A A' A' A' ,i' A' A-' A' .-A A’ A A /■■’ >>- .•>- A" A A' A A A A-' -A A' A" AA A A A' A A a A /■■ A A- AA Ar A' A-' *' A' A' Ay Ay >' /<• Aa -f' < 

A notary public or other officer completing this certificate verifies only the identity of the individual who signed the 
document to which this certificate is attached, and not the truthfulness, accuracy, or validity of that document. 

State of California ) 

County of Contra Costa ) 

On ^ Before me, M. A. Atwater, Notary Public, 

June 10, 2016 __ 

Date Here Insert Name and Title of the Officer 

personally appeared Dennis J. Woodard _ 

Name(s) ofSigner(s) 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he/she/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), 
or the entity upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of 
the State of California that the foregoing paragraph is true 
and correct. 

WITNESS 

Signature 

Signature of Notary Public 





1-1 ’^°'^^ission # 20nua 

Contra Costa Countv • 
8^ 2017 i 


Place Notary Seal Above 

- OPTIONAL - 

Though this section is optional, completing this information can deter alteration of the document or 
fraudulent reattachment of this form to an unintended document. 

Description of Attached Document 

Title or Type of Document: Document Date: 

Number of Pages: _Signer(s) Other Than Named Above: _ 


Capacity(ies) Claimed by Signer(s) 

Signer's Name: _ 

□ Corporate Officer -Title(s):_ 

□ Partner - □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other: _ 

Signer is Representing: _ 


Signer’s Name; _ 

□ Corporate Officer -Title(s): _ 

□ Partner- □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other: 

Signer is Representing; _ 








POWER OF ATTORNEY FOR 
DEVELOPERS SURETY AND INDEMNITY COMPANY 
INDEMNITY COMPANY OF CALIFORNIA 

PO Box 19725, IRVINE, CA 92623 (949) 263-3300 

KNOW ALL BY THESE PRESENTS that except as expressly limited, DEVELOPERS SURETY AND INDEMNITY COMPANY and INDEMNITY COMPANY OF CALIFORNIA, do each 
hereby make, constitute and appoint: 

***Brad Bahl, Dennis J. Woodard, Gordon J. Fischer, Dennis Sewell, jointly or severally*** 


as their true and lawful Attorney(s)-in-Fact, to make, execute, deliver and acknowledge, for and on behalf of said corporations, as sureties, bonds, undertakings and contracts of surety¬ 
ship giving and granting unto said Attorney(s)-in-Fact full power and authority to do and to perform every act necessary, requisite or proper to be done in connection therewith as each of 
said corporations could do, but reserving to each of said corporations full power of substitution and revocation, and all of the acts of said Attorney{s)-in-Fact, pursuant to these presents, 
are hereby ratified and confirmed. 


This Power of Attorney is granted and is signed by facsimile under and by authority of the following resolutions adopted by the respective Boards of Directors of DEVELOPERS SURETY 
AND INDEMNITY COMPANY and INDEMNITY COMPANY OF CALIFORNIA, effective as of January 1st, 2008. 

RESOLVED, that a combination of any two of the Chairman of the Board, the President, Executive Vice-President, Senior Vice-President or any Vice President of the 
corporations be, and that each of them hereby is, authorized to execute this Power of Attorney, qualifying the attomey(s) named in the Power of Attorney to execute, on behalf of the 
corporations, bonds, undertakings and contracts of suretyship; and that the Secretary or any Assistant Secretary of either of the corporations be, and each of them hereby is, authorized 
to attest the execution of any such Power of Attorney; 

RESOLVED, FURTHER, that the signatures of such officers may be affixed to any such Power of Attorney or to any certificate relating thereto by facsimile, and any such 
Power of Attorney or certificate bearing such facsimile signatures shall be valid and binding upon the corporations when so affixed and in the future with respect to any bond, undertaking 
or contract of suretyship to which it is attached. 


IN WITNESS WHEREOF, DEVELOPERS SURETY AND INDEMNITY COMPANY and INDEMNITY COMPANY OF CALIFORNIA have severally caused these presents to be signed by 
their respective officers and attested by their respective Secretary or Assistant Seaetarythis November 21, 2013. 



Mark J. Lansdon, Vice-President 


State of California 
County of Orange 
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On November 21,2013 _before me, 

Date 


_ Antonio Alvarado, Notary Public 

Here Insert Name and Title of the Officer 


personally appeared 


Daniel Young and Mark J. Lansdon 
Name(s) of Signer{s) 


ANTONJOALVWRADO ft 
OMifW.# 2333556 
fHJOJC 3 

ORAW^OWNTY 
Myoomm.MptesAug.fl.20171 



Place Notary Seal Above 


who proved to me on the basis ot satstactory evidence to be the person(s) whose name(s) is/are subscribed to 
the within instrument and acknowledged to me that he/she/they executed the same in his/her/their authorized 
capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity upon behalf of 
which the person{s) acted, executed the instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing paragraph is 
true and correct. 


WITNESS my hand and official seal. 
Signature_ 





CERTIFICATE 


Antonio Alvarado, Notary Public 


The undersigned, as Secretary or Assistant Secretary of DEVELOPERS SURETY AND INDEMNITY COMPANY or INDEMNITY COMPANY OF CALIFORNIA, does hereby 
certify that the foregoing Power of Attorney remains in full force and has not been revoked and, furttiermore, that the provisions of the resolutions of the respective Boards of Directors of 
said corporations set forth in the Power of Attorney are in force as of the date of this Certificate. 

This Certificate is executed in the City of Irvine, California, this 10th day of June , 2016 . 



ID-1380(Rev,11/13) 




CALIFORNIA ALL-PURPOSE ACIOiOWLEDGMENT CIVIL CODE § 1189 


A notary public or other officer completing this certificate verifies only the identity of the individual who signed the 

document to which this certificate is attached, and not the truthfulness, accuracy, or validity of that document. 

State of California ) 

County of >ac->AjlC _ ) 

On . before me, Uotc^r-f Pc^ipiot 

Date j ^ ^ Here Insert Name and Title of the Officer 

personally appeared C — _ 

^^Name(s) of Signer(s) 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he^he/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), 
or the entity upon behalf of which the person{s) acted, executed the instrument. 



10 i 

32100 i 


A • a 1 1 1 _ 

DANNY CASTRO 
Commission # 2032100 
Notary Public - California 
San Mateo County 
My Comm. Exoires Jul 2 ?ni7 ! 


I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph 
is true and correct. 


WITNESS 


Signature 


official seal. 



Signature of Notary Public 


Place Notary Seal Above 

- OPTIONAL - 

Though this section is optional, completing this information can deter alteration of the document or 
fraudulent reattachment of this form to an unintended document. 

Description of Attached Djgcumexit 

Title or Type of Document: 

Document Date: •— ?C>\£^j _Number of Pages: ^ _ 

Signer(s) Other Than Named Above:__ 


Capacity(ies) Claimed by S igne r(s) 

Signer’s Name: 

-STCorporate Officer — TitlefsL 

□ Partner — □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other:_ 

Signer Is Representing: 


Signer’s Name:_ 

□ Corporate Officer — Title(s):_ 

□ Partner — □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other: _ 

Signer Is Representing:_ 


©2015 National Notary Association • www.NationalNotary.org • 1-800-LIS NOTARY (1-800-876-6827) Item #5907 











CITY OF FAIRFIELD 

STATE OF CALIFORNIA 

PROPOSAL 


EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


Name of Bidder: Cratus Inc. 


To the City Clerk of the City of Fairfield: 

The undersigned declares that he has examined the locations of the proposed work, that he has 
examined the plans, specifications, and all the contract documents, and hereby proposes to furnish all 
materials, labor, equipment, and perform all the work in strict accordance with said plans, specifications, 
and contract documents in consideration of the attached schedule. 

The undersigned further agrees that, upon written acceptance of this bid, he will within 15 working days of 
receipt of such notice execute a formal contract agreement with the City of Fairfield, with necessary bonds 
and certificate and city standard form endorsement of insurance. He also agrees that, in the case of 
default in executing the contract, the proceeds of the check or bond accompanying his bid shall become 
the property of the City of Fairfield. 

The undersigned agrees that, if awarded the contract, he will commence the work upon written notice to 
proceed and shall diligently prosecute the same to completion before the expiration of 200 working 
days from the date of said written notice to proceed. 

Bids are to be submitted for the entire work. 

The amount of the bid for comparison purposes will be total amount of bid. 

The bidder shall set forth for each unit basis item of work an item price and a total for the item, and for 
each lump sum item a total for the item, all in clearly legible figures in the respective spaces provided for 
this purpose. In the case of unit basis items, the amount set forth under the "Total" column shall be the 
extension of the item price bid on the basis of the estimated quantity for this item. 

In case of discrepancy between the item price and the total set forth for a unit basis item, the item price 
shall prevail, provided, however, if the amount set forth as an item price is ambiguous, unintelligible or 
uncertain for any cause, or is omitted, or is the same amount as the entry in the "Total" column, then the 
amount set forth in the "Total" column for the item shall prevail and shall be divided by the estimated 
quantity for the item and the price thus obtained shall be the item price. 

The following quantities are approximate only, being given as a basis for the comparison of bids, and the 
City of Fairfield does not expressly or by implication agree that the actual amount of work will 
correspond therewith and reserves the right to increase or decrease the amount of any portion of the 
work or to omit portions of the work as may be deemed necessary or advisable by the Engineer. The 
undersigned further agrees to accept the aforesaid unit bid prices in compensation for any additions or 
deductions caused by variation in quantity due to more accurate measurement or by any changes or 
alterations in the plans or specifications of the work. 
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Bidder acknowledges receipt of the following addenda: 


Addendum Ne. 

1 

Date; 

-O6/09/t6 

Addendum No. 

2 

Date: 

06/20/16 

Addendum No. 

3 

Date: 

06/21/16 

Addendum No. 


Date: 



PROPOSAL 

P-2 






EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


Item 

No. 

M&P 

Section 

Item of Work 

Unit 

Estimated 

Quantity 

Unit 

Price 

($) 

Total 

Price 

($) 

1 

200 

Mobilization 

LS 

1 

l‘^5,000 BO 

r^'i,ooc> OO 

2 

201 

Erosion Control and SWPPP 

LS 

1 

2.o,oco.o» 

2.0^020-00 

3 

202 

Traffic Control 

LS 

1 

SO.OCO-co 

Sqt)0o.c» 

4 

203 

Utility Trenching and Backfill 

(36-inch Water Transmission Pipeline Only) 

LF 

3,793 

2J&^. (SO 

2,0^10.05 

5 

204 

Shoring 

LS 

1 

50, 000 .CO 

SJ.CXDoo 

6 

205 

54-inch Steel Casing (Bore and Jack) 

LF 

167 

5?/ ScO cD 


7 

206 

36-inch Water Transmission Pipeline 

LF 

3,960 

220 » 


8 

207 

36-inch Butterfly Valve 

EA 

1 

to 


9 

208 

8-inch Combination Air Valve 

EA 

3 

^S.coo,^ 

4^, ClOO 

10 

209 

8-inch Blow-Off Assembly and Cover 

EA 

3 

>?,50Dto 

^^1^00 -OO 

11 

210 

Restrain Existing 12“ SSWA Waterline 

EA 

5 

1,000. DO 

5. coo xso 

12 

211 

Access Manhole 

EA 

3 

IS,000 OO 


13 

212 

Cathodic Protection 

LS 

1 

SqcDo.co 

SCtOOOoo 

14 

213 

Testing and Sanitizing of Water Piping 

System 

LS 

1 

2o,oco.«> 

Zo DOO '=“ 

15 


30-inch Storm Drain Piping 

LF 

2,302 

3SS.CIO 




18-inch Storm Drain Piping 


32 

5bo .oo 

'<o,OC3C5 OO 

tm 


Storm Drain Manhole 


6 

3,000 -OO 

H^oco-co 

18 

216 

Roadway Junction Box 

EA 

1 


10,000-Oo 

19 

216 

Off Roadway Junction Box 

EA 

1 


10,000.00 

20 

216 

Rock Rip Rap 

CY 

14 

HES^i 

mmm\ 

21 

217 

Cold Plane Asphalt Concrete Pavement 

LF 

1,310 

^•00 


22 

218 

Base Failure Repair 

CY 

315 



23 

219 

Pavement Reinforcing Fabric 

SY 

9,100 



24 

220 

Asphalt Concrete Overlay 

TN 

1,930 



25 

221 

Adjust Manholes To Grade 

la 

4 

M.C30 

l<o.CP 

26 

221 

Adjust Valve Boxes To Grade 

la 

10 

lO-Oo 

lCX)-«w 

27 

222 

Traffic Striping 

LS 

1 

2SOOO » 

^.DCO CP 


PROPOSAL 

P-3 










PROPOSAL 

P-4 







EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT5C 

DESIGNATION OF SUBCONTRACTORS 

In accordance with Section 8 of the General Provisions of the City of Fairfield Standard Specifications 
and Details for this contract, the following list of subcontractors is submitted with the proposal and made 
a part thereof. The bidder shall note that he shall perform with his own organization at least 50% 
of the work with the remainder of the work performed by subcontractors. 

If the Contractor fails to specify a subcontractor for any portion of the work to be performed under the 
contract, he shall be deemed to have agreed to perform such portion himself, and he shall not be 
permitted to subcontract that portion of the work except under the conditions hereinafter set forth. 

Subletting or subcontracting of any portion of the work for which no subcontractor was designated in the 
original bids shall only be permitted in cases of public emergency or necessity, and then only after 
receiving written approval from the Engineer. 

The name, license number, and location of the shop or office of each subcontractor who will perform 
work or labor or render service to the Contractor in or about the construction of the project, the portion of 
the work to be performed by each subcontractor, and the percent of the total contract to be performed by 
each subcontractor, is set forth below. All columns are to be filled out. However, the information on 
percent of total contract may be submitted either with the bid, or within twenty-four (24) hours after the 
deadline for receipt of bids. 


Subcontractor’s Name and Address 

Subcontractor’s 
License Number 

Portion of Work or 
Items to be Performed 

Percent of 
Total Bid 

1) 



4^. 

P-o SjCDt. SW 







oA'I. 

\~os.'S(VAo‘i^ cJtA 




OfitWg'ftjkJLOd 

i ^ ^'2.o(p4 



0.S 1 . 

6) Scu^S.*^ 

'^a\ocPva^ cJf\ 



0-4 /. 


Note: Attach additional sheets if required 


Steel Water Pipe or Concrete Pressure Pipe Supplier (Write in Manufacturer’s name below.) 
A'CA'g-foA _— 
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noncollusion declaration to be executed 

BY 

BIDDER AND SUBMITTED WITH BID 


The undersigned declares: 

I am the _ of C^_x\v^ _, the party making the 

foregoing bid. 


The bid is not made in the interest of, or on behalf of, any undisclosed person, partnership, company, 
association, organization, or corporation. The bid is genuine and not collusive or sham. The bidder has 
not directly or indirectly induced or solicited any other bidder to put in a false or sham bid. The bidder 
has not directly or indirectly colluded, conspired, connived, or agreed with any bidder or anyone else to 
put in a sham bid, or to refrain from bidding. The bidder has not in any manner, directly or indirectly, 
sought by agreement, communication, or conference with anyone to fix the bid price of the bidder or any 
other bidder, or to fix any overhead, profit, or cost element of the bid price, or of that of any other bidder. 
All statements contained in the bid are true. The bidder has not, directly or indirectly, submitted his or 
her bid price or any breakdown thereof, or the contents thereof, or divulged information or data relative 
thereto, to any corporation, partnership, company, association, organization, bid depository, or to any 
member or agent thereof, to effectuate a collusive or sham bid, and has not paid, and will not pay, any 
person or entity for such purpose. 


Any person executing this declaration on behalf of a bidder that is a corporation, partnership, joint 
venture, limited liability company, limited liability partnership, or any other entity, hereby represents that 
he or she has full power to execute, and does execute, this declaration on behalf of the bidder. 


I declare under penalty of perjury under the laws of the State of California that th e for egoing is true and 
correct and that this declaration is executed on Tvuxe 7(V [date], at [city], 

C Adi<^C3g-f^iA^ [state]. 


I certify (or declare) under penalty of perjury under the laws of the State of California that the foregoing 
is true and correct. 






(Date) 



NOTE: THIS FORM MUST BE NOTARIZED. 
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Cratus Inc. 
Name of Firm 


845 Taraval Street, #302 
San Francisco, CA 94116 

Business Address 


(415) 939-2840 


Signature of Responsible' 


Contractor's License: 

a. Class: 

b. Number: 

c. Expiration Date: 
FEl Number: 


A&C34 

987888 

10/31/2017 

46-3636829 


If corporation or partnership, give legal name of corporation, president, secretary, treasurer, or names of 
all partners. 

Cra tus Inc. - Incorporated in State of California on 06/13/ 13 

President: Liam Finnegan _ 

Secretary: Fernando Reyes 
Treasurer: Michael Kirwan 


PROPOSAL 
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CIVIL CODE § 1189 





A notary public or other officer completing this certificate verifies only the identity of the individual who signed the 
document to which this certificate is attached, and not the truthfulness, accuracy, or validity of that document. 


State of California 
County of 

On 20,2-0 \ b 

Date 

personally appeared_b:: 


before me 




\XjIq 

Here Insert Name and Title of the Officer 




\ >AO _ 

Aramef'sj of Signer(s) 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he^he/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), 
or the entity upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph 
is true and correct. 




DANNY CASTRO 
Commission # 2032100 
Notary Public - California 
San Mateo County 
My Comm. Expires Jui 2, 2017 


WITNESS myiaaocLand official seal. 


Signature, 


Signature of Notary Pubiic 


Place Notary Seal Above 

- OPTIONAL - 

Though this section is optional, completing this information can deter alteration of the document or 
frauduient reattachment of this form to an unintended document. 


Description of Attached Document 

Title or Type of Document: 

Document Date: Co jiSLO I 'XoiC'’. _ 

Signer(s) Other Than Named Above: _ 

Capacity(ies) Ciaimed by Si gner(s) 

Signer’s Name: t .fa -A-* gt.N/\ _ 

^P<;Corporate Offi^r — Titlefs): 

□ Partner — □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other:_ 

Signer Is Representing: 


_Number of Pages: 1 _ 


Signer’s Name:_ 

□ Corporate Officer — Title(s):_ 

□ Partner — □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other: __ 

Signer Is Representing:_ 


©2015 National Notary Association • www.NationalNotary.org i1-800-US NOTARY (1-800-876-6827) Item #5907 




Certification by Secretary 
Of Corporate Resolution 


At a meeting of the Directors of Cratus Inc. a corporation organized and existing under the laws of the State 
of California, duly called and held in accordance with the articles of incorporation and bylaws of the 
corporation at its office on 06/01/2016 at which a quorum of the directors was present, the following was 
adopted to wit: 

Resolving, that Liam Finnegan, is/are hereby authorized to sign contracts / agreements in the name of and 
on behalf of Cratus Inc. 


1. Fernando Reyes. Secretary of Cratus Inc. do hereby certify that I am the Secretary of said corporation 
and that the above is a full, true, and correct copy of the a resolution of the Board of Directors of said 
corporation, duly adopted at the meeting held on June 1*‘ 2016 and that said resolution has not been 
revoked or rescinded. 

In witness, whereof, 1 have hereunto subscribed my name and affixed the seal of the said corporation. 


_ 0(o f 7-01 lU 

Date 




Fernando Reyes (Corporate Secretary) 
Cratus Inc. 


(Corporate Seal) 


General Engineering Contractor - License Number 987888 
945 Taraval St, #302. San Francisco. CA. 94116 
TEL (415) -559-1325 ■ FAX (415) -520-6037 



CITY OF FAIRFIELD 
STATE OF CALIFORNIA 


EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


Addendum No. 1 June 9, 2016 

This constitutes Addendum No. 1 to the Contract Documents for the EAST-WEST WATER 
TRANSMISSION PIPELINE, SEGMENT 5C. The Bidder shall acknowledge receipt of this 
Addendum on Page P-2 of the Bidder’s Proposal (Blue Section) and attach this signed 
Addendum to the Bidder’s Proposal when submitted. 

PROJECT SPECIFICATION: 


Notice to Contractors (White Section) 

1. Please modify Item 8 on page NC-2 to match the following: 

8. Bids will be received until 2:00 PM on June 23, 2016 at the office of the City 
Engineer, 3rd floor City Hall, 1000 Webster Street, at which time bids will be opened. 
No Phones are available at the City offices for use by the bidders. The wall clock at 
the Public Works Counter will be the final determination of the time. 

2. Please modify Item 10 on page NC-2 to match the following; 

10. The tentative schedule for this Project is as follows: 


Date 

Event 

May 13, 2016-June 23, 2016 

Bid Acceptance Period 

June 3, 2016; 4:00PM 

Deadline for Bid Questions 

June 23, 2016; 2:00PM 

Bid Opening 

July 19, 2016 

Anticipated Award of a Construction Contract 


Instructions to Bidders (White Section): 

3. Please modify Item 1 Receipt of Bids on page IB-1 to match the following; 
1. RECEIPT OF BIDS 


The City Engineer of the City of Fairfield, California will receive at her office at the 
City Hall, sealed proposals on or before 2:00 p.m. on Thursday, June 23, 2016. 


APPROVED: 


f 



City Engineer 


ACKNOWLEDGEMENT; 



D 


CONTRACTOR 

















CITY OF FAIRFIELD 
STATE OF CALIFORNIA 

EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


Addendum No. 2 June 20, 2016 

This constitutes Addendum No. 2 to the Contract Documents for the EAST-WEST WATER 
TRANSMISSION PIPELINE, SEGMENT 5C. The Bidder shall acknowledge receipt of this 
Addendum on Page P-2 of the Bidder’s Proposal (Blue Section) and attach this signed 
Addendum to the Bidder’s Proposal when submitted. 


PROJECT SPECIFICATION: 


Special Provision (golden rod section^ 

1. Replace the second paragraph in Special Provision Section 113 with the following; 

“Work within the existing intersections of the Project areas, including the trenching or boring 
shall be performed between the hours of 9 am and 3 pm on weekdays unless otherwise 
approved by the City Engineer.” 

2. Replace Item C of Special Provision Section 126. Special Requirements, Kinder Morgan 
Pipeline section with: 

“C. When within ten (10) feet of the KM 20” fuel pipeline, pothole it at sufficient intervals (50 
foot minimum or as determined by KM’s on-site representative) to determine the exact 
location of the KM 20” fuel pipeline to determine if the pipeline has sufficient cover and to 
verify the horizontal clearances from the proposed work activities. Backfill around the 
pipelines must be sand (or rock free dirt) and must be hand compacted. The clearance 
between the outsides of the new 30” storm drain line and the existing 20” KM fuel pipeline 
will be approximately 2.5’ to 3’. Prior to any construction activity CONTRACTOR shall 
coordinate with KM in meeting the requirements of Insert 2, Kinder Morgan Guidelines for 
Design and Construction near Kinder Morgan Hazardous Liquid Operated Facilities. 

3. Add the following paragraphs to Item G of Special Provision Section 126. Special 
Requirements, Kinder Morgan (KM) Pipeline section with : 

“G. In accordance with the Insert 2 Kinder Morgan Guidelines for Design and Construction 
near Kinder Morgan Hazardous Liquid Operated Facilities, CONTRACTOR shall coordinate 
the use of heavy equipment operating on top or within 10’ of the KM pipeline. 
CONTRACTOR will coordinate with KM representative on the maximum size equipment that 
can be used on top or within 10’ of the existing KM pipeline prior to any associated 
construction activity. 

City of Fairfield will be responsible for all associated costs with providing KM inspection or 
observation in the field in accordance with the Insert 2 Kinder Morgan Guidelines for Design 
and Construction near Kinder Morgan Hazardous Liquid Operated Facilities.” 






CONTRACTOR shall be responsible for the cost of all coordination with KM and all activities 
associated with compliance of the requirements of Insert 2 Kinder Morgan Guidelines for 
Design and Construction near Kinder Morgan Hazardous Liquid Operated Facilities” 

4. Add the following paragraphs to Special Provisions Section 131. Testing of Materials; 

Testing of materials will be performed by the City following State of California Test 
Methods. The statistical testing procedure will not be used. Each material used shall meet 
the requirements of the moving average. 

The City will provide all initial material and compaction tests. Sampling and testing will 
comply with Chapter 3 of the State Construction Manual and the City Quality Assurance 
Program. Where conditions vary, the City may require additional testing. The cost of all 
retests shall be charged to the CONTRACTOR at $150.00 each. The cost for testing of 
materials offered in lieu of the specified materials shall be the responsibility of the 
CONTRACTOR. The cost for R-value tests when required by the standard specifications 
shall be the responsibility of the CONTRACTOR. 

Compaction tests shall be requested by the CONTRACTOR a minimum of 24 hours in 
advance of the time desired. A minimum of 24 hours shall be allowed for testing to be 
performed. The interval for testing shall be determined by the City Engineer. No subsequent 
layer of material shall be placed until a passing test is obtained. 

Current mix designs for asphalt concrete and mix design for all concrete shall be provided to 
and approved by the City, prior to placement. The City shall have on file a list of pre¬ 
approved suppliers and mix designs for the CONTRACTOR’S review. The CONTRACTOR 
shall submit his list of suppliers and mix designs prior to the start of work. 

CONTRACTOR shall request additional Soil Testing Policy information from the City” 

5. Add the following paragraph to Specifications Section 01560, 1.7 MITIGATION MEASURES 
FROM PROJECT INITIAL STUDIES: 

“City of Fairfield will provide and pay for all costs associated with Biological, Paleontological 
and Archeological Monitoring in accordance with the following Mitigation Monitoring and 
Reporting Measures." 

6. Replace Paragraph 6 in Specification Section 01576,1.3, B with: 

“6. The CONTRACTOR shall maintain at least one (1) lane open to local traffic during 
working hours. However, traffic lanes on Railroad Avenue may be closed one lane at a time 
during construction or paving operations, if the appropriate lane closure signage and 
controls are provided. A minimum width of ten (10) feet shall be maintained at ail times for 
vehicular travel when limiting traffic to a single lane. At CONTRACTOR’S option, 
CONTRACTOR will be allowed to use the existing unpaved southern shoulder within the 
public right-of-way for temporary vehicular travel, but must first place a minimum of 6” 
compacted temporary access Class 2 AB surface over the unpaved area. Payment for this 
temporary access Class 2 AB will be per Special Provision Section 225. The quantity for 
this optional temporary access Class 2 AB will be considered extra work and paid at the 



same unit price in bid schedule for Temporary Access Class 2 AB and is not to be included 
in the base bid. Intersections shall be controlled with three (3) way stop signs. A sign 
detailing the dates of any lane closures shall be manufactured and posted two (2) weeks 
prior to the closure to give advance notice and encourage drivers to take alternate routes 
during the closure.” 


PROJECT PLANS 

1. Revise Note 5 Under Caution Notes on Sheet C1 of the Plans to read as follows: 

“POTHOLE FUEL LINE AT MINIMUM 50 FOOT INTERVALS TO DETERMINE EXACT 
LOCATION WHERE FUEL LINE PARALLELS NEW WATER LINE. SEE INSERT 2 FOR 
KINDER MORGAN’S REQUIREMENTS.” 

2. Revise Note 1 shown in Detail 1/C7 to read as follows; 

“USE BACKFILL METHOD “A” IN EXISTING STREETS. AN APPROVED CONTROLLED 
LOW-STRENGTH MATERIAL WILL BE ALLOWED UP TO 1’ AROUNG THE PIPE.” 

3. Replace Note 2. shown in Details 2/C8, 3/C8 and 4/C8 with: 

“2. ALL WELDS SHALL BE DOUBLE WELDED. WELD OUTSIDE AND INSIDE OF PIPE.” 

4. Please replace Detail 3 on Sheet 7 with the attached detail. The column label for the Casing 
Pipe was changed from ID to OD. 


APPROVED: 




Julie B. Lucido, P.E. 
City Engineer 


ACKNOWLEDGEMENT: 
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CITY OF FAIRFIELD 
STATE OF CALIFORNIA 


EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT SC 


Addendum No. 3 June 21, 2016 

This constitutes Addendum No. 1 to the Contract Documents for the EAST-WEST WATER 
TRANSMISSION PIPELINE, SEGMENT 5C. The Bidder shall acknowledge receipt of this 
Addendum on Page P-2 of the Bidder’s Proposal (Blue Section) and attach this signed 
Addendum to the Bidder’s Proposal when submitted. 

PROJECT SPECIFICATION: 


Notice to Contractors (White Section) 

1. Please modify Item 8 on page NC-2 to match the following: 

8. Bids will be received until 2:00 PM on June 24, 2016 at the office of the City 
Engineer, 3rd floor City Hall, 1000 Webster Street, at which time bids will be opened. 
No phones are available at the City ofTices for use by the bidders. The wall clock at 
the Public Works Counter will be the final determination of the time. 

2. Please modify Item 10 on page NC-2 to match the following: 

10. The tentative schedule for this Project is as follows: 


Date 

Event 

May 13, 2016 - June 23, 2016 

Bid Acceptance Period 

June 3, 2016; 4:00PM 

Deadline for Bid Questions 

June 24, 2016; 2:00PM 

Bid Opening 

July 19, 2016 

Anticipated Award of a Construction Contract 


Instructions to Bidders (White Section): 

3. Please modify Item 1 Receipt of Bids on page IB-1 to match the following: 

1. RECEIPT OF BIDS 

The City Engineer of the City of Fairfield, California will receive at her office at the 
City Hall, sealed proposals on or before 2:00 p.m. on Friday, June 24, 2016. 


APPROVED: 



rxriJ^ 


City Engineer 
















BID BOND 


KNOW ALL PERSONS BY THESE PRESENTS that: 

WHEREAS the City of Fairfield (“City”) has issued an invitation for bids for the work described as 
follows: 

EAST-WEST WATER TRANSMISSION PIPELINE 
SEGMENT 5C 


WHEREAS 


Cratus, Inc.; 2200 Palou Avenue, San Francisco, CA 94124 


(Name and address of Bidder) 

(“Contractor”) desires to submit a bid to City for the work. 

WHEREAS, bidders are required under the provisions of the California Public Contract Code to furnish a 
form of bidder's security with their bid. 

NOW, THEREFORE, we, the undersigned Contractor, as Principal, and_ 

Developers Surety and Indemnity Company 
P.O. Box 19725, Irvine, CA 92623 

_ _ _ » 

(Name and address of Surety) 

(“Surety”) a duly admitted surety insurer under the laws of the State of California, as Surety, are held 

and firmly bound unto City in the penal sum of_ 

Ten Percent of the Total Amount Bid 

Dollars ($ _), being not less than ten percent (10%) of 

the total bid price, in lawful money of the United States of America, for the payment of which sum well 
and truly to be made, we bind ourselves, our heirs, executors, administrators, successors, and assigns, 
jointly and severally, firmly by these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded Contractor is awarded 
a contract for the work by City and, within the time and in the manner required by the bidding 
specifications, enters into the written form of contract included with bidding specifications, furnishes the 
required bonds, one to guarantee faithful performance and the other to guarantee payment for labor and 
materials, and furnishes the required insurance coverages, then this obligation shall become null and 
void; otherwise, it shall be and remain in full force and effect. 

In case suit is brought upon this bond, Surety further agrees to pay all court costs incurred by City in the 
suit and reasonable attorneys' fees in an amount fixed by the court. Surety hereby waives the provisions 
of California Civil Code § 2845. 


IN WITNESS WHEREOF, this instrument has been duly executed by Contractor and Surety, on the date 
set forth below, the name of each corporate party being hereto affixed and these presents duly signed 
by its undersigned representative(s) pursuant to authority of its governing body. 


Dated: June 10,2016 


PROPOSAL 

P-8 





Contractor” 


Surety’ 



By; 


Title 


Developers Surety and Indemnity Company 



Title 


(Seal) (Seal) 

Note: This bond must be dated, all signatures must be notarized, and evidence of the authority of any person 
signing as attorney-in-fact must be attached. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGEMENT 


CIVIL CODE § 1189 


y A- ^ ^ 4-- .-r y A' a -y Af ^ .y^ a- a' a' a' aa a .*■ .a- aa a' a' a a a -a a’ a a- /a a a-" 4' a /y 4^ a- a- .a- ,r^ ja a' a a a a- -s' a a a- a' a a a 

A notary public or other officer completing this certificate verifies only the identity of the individual who signed the 
document to which this certificate is attached, and not the truthfulness, accuracy, or validity of that document. 


State of California ) 

County of Contra Costa ) 


On , ^ ^ Before me, M. A. Atwater, Notary Public, 

June 10, 2016 ___ 

Date Here Insert Name and Title of the Officer 

personally appeared Dennis J. Woodard ____ 

Name(s) ofSigner(s) 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he/she/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature{s) on the instrument the person(s), 
or the entity upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of 
the State of California that the foregoing paragraph is true 
and correct. 

WITNESS 


Signature 

Signature of Notary Public 


-OPTIONAL - 

Though this section is optional, completing this information can deter alteration of the document or 
fraudulent reattachment of this form to an unintended document. 

Description of Attached Document 

Title or Type of Document: Document Date; 

Number of Pages: _Signer(s) Other Than Named Above: _ 

Capacity(ies) Claimed by Signer(s) 

Signer’s Name; _ Signer’s Name: _ 

□ Corporate Officer -Title(s): _ □ Corporate Officer -Title(s); _ 

□ Partner- □ Limited □ General □ Partner- □ Limited □ General 

□ Individual □ Attorney in Fact □ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator □Trustee □ Guardian or Conservator 

□ Other: __ □ Other: __ 

Signer is Representing: __ Signer is Representing; _ 


my hand and official seal. 

'771 



Commission # 2on}4s I' 

Mv Cni r County | 


Place Notary Seal Above 








POWER OF ATTORNEY FOR 
DEVELOPERS SURETY AND INDEMNITY COMPANY 
INDEMNITY COMPANY OF CALIFORNIA 

PO Box 19725, IRVINE, CA 92623 (949) 263-3300 

KNOW ALL BY THESE PRESENTS that except as expressly limited, DEVELOPERS SURETY AND INDEMNiTY COMPANY and INDEMNITY COMPANY OF CALIFORNIA, do each 
hereby make, constitute and appoint: 

***Brad Bahl, Dennis J. Woodard, Gordon J. Fischer, Dennis Sewell, jointly or severally*** 


as their true and lawful Attomey(s)-in-Fact, to make, execute, deliver and acknowledge, for and on behalf of said corporations, as sureties, bonds, undertakings and contracts of surety¬ 
ship giving and granting unto said Attorney(s)-in-Fact full power and authority to do and to perform every act necessary, requisite or proper to be done in connection therewith as each of 
said corporations could do, but reserving to each of said corporations full power of substitution and revocation, and all of the acts of said Attorney(s)-in-Fact, pursuant to these presents, 
are hereby ratified and confirmed. 

This Power of Attorney is granted and is signed by facsimile under and by authority of the following resolutions adopted by the respective Boards of Directors of DEVELOPERS SURETY 
AND INDEMNITY COMPANY and INDEMNITY COMPANY OF CALIFORNIA, effective as of January 1st, 2008. 


RESOLVED, that a combination of any two of the Chaimian of the Board, the President, Executive Vrce-President, Senior Vice-President or any Vice President of the 
corporations be, and that each of them hereby is, authorized to execute this Power of Attorney, qualifying the attorney(s) named in the Power of Attorney to execute, on behalf of the 
corporations, bonds, undertakings and contracts of suretyship; and that the Secretary or any Assistant Secretary of either of the corporations be, and each of them hereby is, authorized 
to attest the execution of any such Power of Attorney; 

RESOLVED, FURTHER, that the signatures of such officers may be affixed to any such Power of Attorney or to any certificate relating thereto by facsimile, and any such 
Power of Attorney or certificate bearing such facsimile signatures shall be valid and binding upon the corporations when so affixed and in the future with respect to any bond, undertaking 
or contract of suretyship to which it is attached. 


IN WITNESS WHEREOF, DEVELOPERS SURETY AND INDEMNITY COMPANY and INDEMNITY COMPANY OF CALIFORNIA have severally caused these presents to be signed by 
their respective officers and attested by their respective Secretary or Assistant Secretary this November 21, 2013. 



State of California 
County of Orange 



On_ November 21,2013 _before me. 

Date 


_ Antonio Alvarado, Notary Public 

Here Insert Name and Title of the Officer 


personally appeared 


Daniel Young and Mark J. Lansdon 
Name(s) of Signer(s) 


ANTONK) ALVARADO I 

. #2033556 ] 

Inqtmtt PUKJC 

CKWK^CXltm 5 

My comm. OKp^ Aug. 8,2017 j 



Place Notary Seal Above 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed to 
the within instrument and acknowledged to me that he/she/they executeri the same in his/her/their authorized 
capacity{ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity upon behalf of 
which the person(s) acted, executed the instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing paragraph is 
true and correct 


WITNESS my hand and official seal. 

Signature_ 

CERTIFICATE 





Antonio Alvarado, Notary Public 


The undersigned, as Secretary or Assistant Secretary of DEVELOPERS SURETY AND INDEMNITY COMPANY or INDEMNITY COMPANY OF CALIFORNIA, does hereby 
certify that the foregoing Power of Attorney remains in full force and has not been revoked and, furthermore, that the provisions of the resolutions of the respective Boards of Directors of 
said corporations set forth in the Power of Attorney are in force as of the date of this Certificate. 

This Certificate is executed in the City of Irvine, California, this 10th day of June , 2016 . 



ID-1380(Rev.11/13) 




CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT CIVIL CODE § 1189 


A notary public or other officer completing this certificate verifies oniy the identity of the individuai who signed the 
document to which this certificate is attached, and not the truthfulness, accuracy, or validity of that document. 


State of California ) 

County of <AC-Ccjt_C _ ) 

On >(0 before me, 

Date 1 — Here Insert Name and Title of the Officer 

personally appeared L—.]£\\aA. ' > 

''~JName(s) of Signer(s) 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he/she/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), 
or the entity upon behalf of which the person(s) acted, executed the instrument. 



■ A * 1 • > l> i li t , 

DANNY CASTRO | 

Commission # 2032100 I 

Notary Public - Calitornia I 

San Mateo County 2 

My Comm. Expires Jul 2 . 2017 I 

■ u II ' W m v 


I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph 
is true and correct. 


WITNESS 


Signature 


official seal. 



Signature of Notary Public 


Place Notary Seal Above 

- OPTIONAL - 

Though this section is optional, completing this information can deter alteration of the document or 
fraudulent reattachment of this form to an unintended document. 

Description of Attached D^gcumejot 

Title or Type of Document: ire~iU.swm W<») 

Document Date: — _Number of Pages: ^ _ 

Signer(s) Other Than Named Above: _ 


Capacity(ies) Claimed by Signe r(s) 

Signer’s Name: Uawv 
-STC orporate Officer — TitlefsL 

□ Partner — □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other:_ 

Signer Is Representing: 


Signer’s Name:_ 

□ Corporate Officer — Title(s):_ 

□ Partner — □ Limited □ General 

□ Individual □ Attorney in Fact 

□ Trustee □ Guardian or Conservator 

□ Other: _ 

Signer Is Representing:_ 


©2015 National Notary Association • www.NationalNotary.org • 1-800-US NOTARY (1-800-876-6827) Item #5907 





